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LETTER OF TRANSMITTAL. 


WasniNGTON, D. C., December 1, 1920. 
To тне Сомсвевв: 


We have the honor to submit the Fourth Annual Report of the 
United States Shipping Board, covering the fiscal year ended on 
June 80, 1920. The report embraces accounts of the various activi- 
ties of the Board and the Emergency Fleet Corporation under the 
provisions of the shipping act of 1916, as well as under subsequent 


acts. 
SUMMARY OF ACTIVITIES. 


Many problems have been presented to the Shipping Board for 
solution which have necessitated reorganization and readjustment 
of established policies. 


Purpose and Policy. 


The purpose of the Board is to establish a permanent American 
merchant marine ultimately resting on private enterprise and pri- 
vate capital. If it is the desire of the American people to maintain 
their present high standards of living and to retain even approxi- 
mately their present position in finance and trade, our annual sur- 
plus must be sold in foreign markets; and in order to do this it is 
necessary to have a merchant marine owned and controlled by 
American citizens. | 


Construction Activities. 


In the construction field there was a tremendous reduction of 
activities to a normal or peace-time basis, which has diminished the 
volume of expenditures with no impairment of efficiency. Although 
there was a sharp curtailment of the building program, the remark- 
able production records of the first half of the year 1919 were unsur- 
passed. During September, 1919, the Division of Construction de- 
livered 150 ships of over 3,000 dead-weight tons, which represented a 
total of 810,386 tons. If we consider the ocean-going vessels, the 
output for the month of September, 1919, has greatly exceeded pre- 
war deliveries for an entire year. 

On June 30, 1920, production was 93.3 per cent complete. The net 
program as of that date contemplates 2,315 ships of 18,675,711 dead- 
weight tons. 


Repair Activities. | 
While the activities of the Construction Division have decreased 
during the year due to cancellations, and the progress toward the 
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completion of the program, the work of the repair department has 
expanded because of the increase in the size of the fleet in opera- 
tion and the transfer from the War and Navy Departments of the 
ex-enemy vessels. 

Operating Activities. 


There have been many accomplishments in the field of ship operat- 
ing during the fiscal year. The records of the Construction Division 
in furnishing new tonnage, the release of tonnage in the war serv- 
ices, and the European Food Relief Service has brought under the 
control of the Division of Operations 1,502 vessels of 9,367,551 dead- 
weight tons. These vessels have been assigned or allocated to over 
300 owners or ship-operating companies. 

А study of the world exports and imports has resulted in our 
merchant marine being placed on 50 foreign trade routes. On June 
80, 1920, there had been established 209 general cargo berths, of 
which 202 are between the United States and foreign ports and be- 
tween United States ports, and 7 between foreign ports. These 
various berths afford the shipper 229 services. Many of them are 
making voyages to ports of the world where ships under the Ameri- 
can flag were seldom seen before. Through the establishment of 
foreign agencies, the American merchant marine has become inde- | 
pendent of alien foreign agents. The vessel flying the American flag 
is given primary consideration. In addition to the establishment of 
direct agencies, encouragement has been given to American firms who 
upon their own initiative and capital have opened offices abroad. It 
is hoped that American vessels will have preferential treatment in 
foreign ports in securing cargoes, economical administration in the 
matter of port changes, and expeditious dispatch. 


Merchant Marine Act, 1920. 


Dy the merchant marine act, 1920, the membership of the Board 
has been increased to seven members. Additional duties and greater 
powers have been conferred upon the new Board. Тһе complete 
analysis of the act and the policies to be determined thereunder are 
now receiving the careful attention of the Board. 

The report as herewith submitted covers the United States Ship- 
ping Board and subsidiary organization for the fiscal year June 30, 
1990. "Тре Board has not been reorganized under the provisions of 
the merchant marine act, and no events occurring after June 90, 


1990, have been taken into account. 
W. 5. Benson, 


Chairman. 
Јонх А. Рома, 
Commissioner. 


UNITED STATES SHIPPING BOARD 


PART I 


I. UNITED STATES SHIPPING BOARD. 


ORGANIZATION. 


The members of the Board on June 30, 1919, were Edward N. 
Hurley (chairman), Raymond B. Stevens, John A. Donald, and 
Henry M. Robinson. During the fiscal year ending June 30, 1920, 
two chairmen and three commissioners resigned: Edward N. Hurley 
(July 31, 1919), Henry M. Robinson (Sept. 15, 1919), Raymond B. 
Stevens (June 15, 1920). John Barton Payne (chairman) was ap- 
pointed August 5, 1919, vice Edward N. Hurley. T. A. Scott was 
appointed August 5, 1919, vice Bainbridge Colby, resigned March 4, 
1919. John Barton Payne resigned March 18, 1920. W. 5. Benson 
(chairman) was appointed March 18, 1920. Т. A. Scott resigned 
April 5, 1920. (No successor appointed.) 

On June 30, 1920, the Board consisted of W. S. Benson (chairman) 
and John A. Donald. 

Section 3 of the merchant marine act of June 5, 1920, amends sec- 
tion 3 of the shipping act, 1916, and provides that the Board shall 
be composed of seven commissioners, to be appointed by the Presi- 
dent, with the advice and consent of the Senate, the President desig- 
nating the member to act as Chairman of the Board. Under the pro- 
visions of this act an entirely new Board is to be appointed, but 
the members of the original Board in office at the date of the passage 
of the merchant marine act are to remain in office until all the mem- 
bers of the enlarged Board are appointed and qualify. 


FUNCTIONS. 


"The United States Shipping Board is the agency created by Con- 
gress for the fundamental purpose of providing a merchant marine 
of the best equipped and most suitable types of vessels to carry the 
commerce of the country and to serve as a naval or military auxiliary 
in time of war or national emergency. The general purposes and 
functions of the Board have been defined by the shipping act, 1916; 
the act of July 15, 1918; and the merchant marine act, 1990. 

The broad powers conferred upon the Board make its duties nu- 
merous and complicated. It regulates all the shipping of the coun- 
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try; recruits and trains officers and seamen for the merchant fleet; 
supervises the charter and transfer of vessels to aliens; establishes 
trade routes and foreign agencies; develops port facilities; handles 
large labor problems; and operates, directly or through private ship- 
ping agencies, a vast merchant marine. Al] matters of policy regard- 
ing ship sales, cancellations, etc., are determined by the Board. 

The construction and repair of vessels is performed by the Division 
of Construction and Repairs of the United States Shipping Board 
Emergency Fleet Corporation. The task of operating the merchant 
fleet is handled through the Division of Operations. The functions 
and accomplishments of these two divisions are clearly defined in 
other sections of this report. 


EUROPEAN ORGANIZATION. 


The European organization of the Shipping Board had its begin- 
ning in June, 1919. In that month the special commissioner for 
Europe assumed the duties of that office. Headquarters were estab- 
lished at 8 Grosvenor Gardens, London; and the initial steps were 
taken toward the development of an organization adequate to cope 
with the formidable problems ahead of it. Ву June 30, 1990, repre- 
sentatives had been located in all of the more important seaports of 
the United Kingdom and continental] Europe. 

Prior to the establishment of the European organization, Shipping 
Board vessels in European ports had been attended entirely by the 
agents of the managing companies. Some of these agents were dili- 
gent in the interests of their principals; others, however, either 
through inefficiency, indifference, or dishonesty, allowed American 
ships to be mishandled and subjected to delays and exorbitant 
charges. The disorganization and congested condition of European 
ports made this sort of thing all the more possible. The new Ship- 
ping Board organization, through its control over movements, char- 
ters, cargoes, bunkers, supplies, repairs, etc., has succeeded in reduc- 
ing Ше average turn around іп port of Shipping Board vessels loading 
and/or discharging cargo from 95.4 days for the United Kingdom 
and 19 days for the Continent in September, 1919, when the first re- 
liable statistics were obtained, to 19.2 days for the United Kingdom 
and 11.3 days for the Continent in May, 1990. Тһе cost of bunkers, 
supplies, and repairs has also been materially reduced. 

In ports where there have been no Shipping Board representa- 
tives, as well as ports where such representatives have been located, 
very valuable assistance has been given by officials of the American 
Diplomatie and Consular Service. This spirit of cooperation has 
greatly contributed to the progress which the European organiza- 
tion of the Shipping Board has made in solving the problems con- 
fronting it. 
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In the developments of the European staff, organization followed 
the lines which seemed best adapted to meet prevailing conditions 
and problems. The arrangement of departments and sections dur- 
ing the year under review do not, therefore, exactly correspond to 
those at Washington. At the end of the fiscal year, however, a com- 
plete reorganization is about to take place with a view to making 
the European branch as nearly like the home office as is practicable 
under the circumstances. The principal departments, their organi- 
zations, and functions, together with the main problems confronting 
each, are briefly outlined below. 


Operating Department. 


The operating department exercises supervision over Shipping 
Board vessels in Europe with respect to navigation, pilotage, 
handling of cargo, bunkers, ballast, personnel, and salvage work. 

Branch offices are maintained at the following places: In the 
United Kingdom, London, Liverpool, Manchester, Cardiff (for the 
whole of the Dristol Channel), Fowey, Hull, Newcastle; on the Con- 
tinent, Helsingfors, Stockholm, Gothenburg, Copenhagen, Danzig, 
Hamburg, Rotterdam, Antwerp, Paris, Dunkirk, Le Havre, Brest, 
St. Nazaire, La Rochelle, Bordeaux, Gibraltar, Barcelona, Marseille, 
Naples, Piræus, Constantinople, Port Said. Other ports are cov- 
ered by traveling representatives. On June 30, 1990, the department 
had under its supervision іл the United Kingdom ports 140 vessels, 
in continental ports (7, in European waters 114, a total of 331 vessels. 

In all respects the operating department undertakes to work in 
cooperation with the managing agents, their European representa- 
tives, and the ships’ masters. It aims to get in touch with the vessels 
- as soon as they come within its jurisdiction and render all assistance 
possible. Many masters are strangers to European waters, and have 
little knowledge of local laws and shipping conditions. By furnish- 
ing them with the latest aids to navigation, mine warning, charts, 
etc., the department is able to greatly expedite the ships! movements. 
Local agents have in many cases been chosen unwisely, or may for 
other reasons fail to execute satisfactorily the business intrusted to 
them. Under these circumstances, the presence of Shipping Board 
representatives in the ports, to see that berths аге taken promptly, | 
cargoes handled expeditiously, bunkers and ballast provided in 
proper quantities and at reasonable costs, means great saving of time 
and money. Furthermore, it has been possible for the department, 
by keeping in close touch with conditions at the several ports, to sug- 
gest the diversion of vessels from the more congested ports to those 
where discharging conditions are easier and dispatch quicker. 

One of the great problems of the past year has been that of fuel. 
· Bunker coals have been scarce at certain ports, and local agents 
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have 1п some instances despaired of procuring them. The oper- 
ating department, however, from its more intimate knowledge of 
conditions, has been able to locate available supplies and avoid 
hardship of this account. The fuel-oil supply has constituted a 
somewhat more serious problem. At a time when oil was almost 
unavailable from commercial sources the London office was able to 
make an arrangement with the British Admiralty whereby abso- 
lutely necessary supplies were procured at Gibraltar for Mediter- 
ranean vessels and in the United Kingdom for continental vessels. 
This arrangement could only be maintained temporarily, however, 
and the Shipping Board was again thrown on its own resources. 
То meet the situation, supplies available through commercial chan- 
nels have been augmented by opening up relations with new firms 
and inducing old ones to extend their facilities; special storage for 
Shipping Board oil has been arranged at Brest; good relations have 
been established with the depot at Lisbon; American tankers carry- 
ing American oil have been held at Gibraltar for bunkering Ship- 
ping Board steamers direct. By these methods the requirements 
of Shipping Board vessels have been covered with relatively little 
delay in a minimum number of diversions. The situation is very 
acute, however, and, while some relief will doubtless come from the 
establishment of additional stations at Bizerta, Messina, and Savona, 
the problem as a whole is not likely to be solved in the near future. 
It is a wise policy, therefore, to give ships bound eastward from 
the United States the maximum amount of fuel oil, so as to make 
their demands on European supplies as light as possible. 

The operating department during the period under review has 
been able to save large sums of money by taking prompt action in 
cases of stranding or other mishaps and supervising salvage opera- 
tions. In some instance stranded vessel have been refloated by 
Shipping Board officials without any outside assistance. Whenever 
a casualty of one sort or another occurs, the department makes an 
immediate and thorough investigation with technical experts in an 
effort to determine the cause and place of responsibility. 

The discipline of crews on ship and on shore has been far from 
exemplary, and American shipping has received many black marks 
in foreign ports on this account. The operating department has 
made it a policy to promptly investigate such matters and to take 
immediate and drastic action, as regards not only the misconduct of 
the men but also any negligence or incompetency on the part of the 
officers and masters. Supplying crews to replace those repatriated 
has been one of the smaller but none the less trying problems en- 
countered. Тһе expiration of articles while the vessels were in 
European waters, necessitating the replacement of the whole or a 
large portion of the crew, has been a never-failing source of difficulty. 
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Traffic Department. | 

The traffic department handles all traffic matters, including charter- 
ing, demurrage, and cargo claims, in connection with Shipping 
Board vessels operating in European waters. The manager of the 
department formerly had his offices in America, but the obvious 
advantages of being located in London, which has for so long been 
the hub of the world’s shipping activities and the focus of the 
world’s shipping information, led to his transference to that city. 
For working purposes the department is divided into three sections: 
(1) Baltic and Continental traffic, (2) United Kingdom and Mediter- 
ranean traffic, (8) demurrage and cargo claims. The general policy 
has been one of cooperation with managing agents and their Euro- 
pean representatives in any way that would lead to better business for 
American ships. 

The traffic department aims to keep in close touch with cargo de- 
velopments everywhere and by prompt advice to enable managing 
agents, singly or in groups, to take advantage of the concerted action 
· made possible by such a central bureau of traffic information, to the 
end that freighting contracts may be made in advance and rates 
stabilized. Aside from the matter of getting current business on 
advantageous terms for American ships, the department has suc- 
ceeded in effecting a number of important alterations in the stand- 
ard charter parties governing the Mediterranean ore, English china 
clay, German potash, and Baltic lumber trades. From the better 
conditions governing dispatch, demurrage, etc., which these changes 
have brought about, the entire shipping fraternity has benefited. 


Construction and Repair Department. 


“Тһе Construction and Repair Department supervises all alterations 
and repairs on Shipping Board vessels in European ports with re- 
spect both to the nature of the work done and the contractors em- 
ployed. Representatives of this department are now located in the 
following ports: In the United Kingdom, London, Falmouth, Liver- 
pool, Manchester, Newcastle, Hull, Cardiff, Glasgow, Dublin; on the 
Continent, Dunkirk, Le Havre, Brest, St. Nazaire, Bordeau, Mar- 
seille, Antwerp, Rotterdam, Barcelona, Gibraltar, Lisbon, Genoa, 
Naples, Hamburg, Danzig, Copenhagen, Stockholm, Gothenburg. 
At Falmouth a stock of machinery spares, and ships’ equipment is 
maintained. Ihe Shipping Board tug Goliath is held in readiness 
to assist disabled ships into port. 

The representatives of this department carefully scrutinize the 
repair lists prepared by the ships’ officers and eliminate all work 
which 15 not required for efficiency or seaworthiness. Іп connection 
with the work which must be done, requisitions are issued to respon- 
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sible contractors who offer the most favorable terms in the several 


districts. Duplicate requisitions are furnished to representatives of 
the comptroller’s department in order to assist them in checking all 
disbursements concurrently with the supervision and execution of 
the work, and to facilitate the certification of repair bills. 

Every effort is made to avoid delays in the dispatch of steamers 
on account of repairs. Whenever such delay appears likely to the 
district representatives of the Construction and Repair Department, 
a full statement of the circumstances is cabled to the London office, 
where the situation is carefully considered and steps taken to hasten 
the completion of repairs by transferring spare parts from other 
vessels or adopting alternative methods of repair. When extensive 
repairs are necessary, the question of transferring vessels to other 
ports which are better equipped for the economical and expeditious 
performance of the work is investigated by the director of the 
department prior to placing a requisition for such repairs. 

During the year ended June 30, 1920, repairs to about 4,000 steam- 
ers (some being the same ships on different voyages) have been 
placed, supervised, and executed by the representatives of the Con- 
struction and Repair Department in Europe. Only in a few instances 
have vessels’ sailing been postponed on account of repairs, and these 
delays were generally attributable to difficulty in getting suitable 
material for the work on American machinery. As a result of the 
elimination of irregular commissions, cancellations of unnecessary 
work, transportation of vessels to more economical ports, and the 
execution of repairs on a low-tariff basis, a saving of $1,320,000 has 
been made during the year under review. 

Reports showing the steaming results of all vessels which have 
completed their eastward voyages to European ports, and advising 
as to the competency and conduct of the engine-room force, are pre- 
pared by representatives of the Construction and Repair Department 


in the several ports and forwarded to the London office; thence they 


are sent to Washington. Ships’ engineers who show diligence and 
competency in the discharge of their duties are given credit for their 
good work and thus encouraged to further efforts in this direction. 
Cases where engineers have apparently been negligent or inefficient 
are thoroughly investigated and reports sent to the Director of Con- 
struction and Repairs at Washington. 


Supply Department. 

The supply department was inaugurated in the autumn of 1919. 
During the first few months of the operation of the European 
organization no control was exercised over the purchase of sup- 
plies. These matters were left entirely to the ships’ officers and the 
local agents. Abundant evidence that this system was lending itself 
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to extravagance and graft very soon brought about the conclusion 
that some form of control was highly desirable. Accordingly, in 
October, 1919, Liverpool was chosen as an experimental port and 
a temporary supply system was set up there. Within 30 days this 
undertaking so clearly justified itself by eliminating the purchase of 
unnecessary supplies and effecting a lower price on those actually 
bought that steps were at once taken to extend the scheme to other 
ports. By June 80, 1920, additional supply systems had been іп- 
stalled at practically all important United Kingdom and continental 
ports. Furthermore, the system is being extended to cover all pur- 
chases on behalf of Shipping Board vessels, including supplies, 
bunkers, ballast, and repair parts. 

Before any supplies are purchased at a given port the managing 
agents and port agents are notified. Purveyors are also notified, 
their quotations are solicited, and a form is supplied for listing the 
items. When all tenders are in prices are carefully compared. Pur- 
veyors whose prices are found to be reasonable are given a portion 
of the business for a period of one week. This plan arouses com- 
petition among the different dealers, and has achieved excellent re- 
sults in the direction of lower prices and prompter deliveries. 

When a ship needs supplies masters are required to submit requisi- 
tions for the several items. Requisitions for deck and stewards’ 
supplies are passed on to the port representative or marine superin- 
tendents for approval before the purchases are allowed. Representa- 
tives of the Construction and Repair Department approve all requisi- 
tions for engine-room supplies. 'The ships! personnel are required 
to check and weigh all items received aboard and to return a cer- 
tified invoice to the Shipping Doard office. Prices listed on this in- 
veice are carefully compared with the tenders. The invoices, with 
any discrepancies noted on them, are forwarded to the comptroller’s’ 
office to be audited and sent to the agents for payment. As a gen- 
eral rule bills are now paid within 10 days after the supplies are 
delivered, which is а great improvement over conditions formerly 
existing. Among other things, it gives the ships the advantage of 
discount rates, which range from 94 to 32 per cent. 

To illustrate the economies effected by the supply system, the 
record of Liverpool may be cited. From October 27, 1919, to the 
following March 1, the purchases made through this office amounted 
to approximately £127,000. During this time, requisitions were 
disallowed amounting to £4,470 in the case of supplies and £3,071 
in the case of ballast. At the same time £12,578 were taken from the 
fuel requisitions. Тһе total direct saving thus effected at the port 
was £20,119, or, at the prevailing rate of exchange, well over 
$100,000. Moreover, savings have been effected by the competitive 
system in getting quotations below market prices, amounting in the 
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case of paint to about 30 per cent, laundry 45 per cent, meat 13 per 
cent, groceries 10 per cent, fish 15 per cent, packing 23 per cent, rope 
25 per cent, other deck and engine stores 10 to 35 per cent. It 18 
these results which have led the dependable agents in European ports 
to accept the Shipping Board supply system as a useful institution. 


Legal Department. 


The legal department divides its work into four main divisions: 
(1) Collision and salvage, (2) general average, (3) commercial law, 
(4) protection and indemnity insurance. As regards collision and 
salvage cases_arising in the United Kingdom, the department un- 
dertakes to procure full information in each case, working through 
other departments of the Shipping Board or through a prominent 
firm of Admiralty solicitors, which has reputable correspondents in 
most of the ports. On the basis of the information thus procured 
the department recommends that claims be settled directly or that 
litigation be resorted to. Cases arising outside the United Kingdom 
are dealt with in the first instance by the Shipping Board repre- 
sentatives in those territories, acting in conjunction with firms of 
Admiralty lawyers selected by the legal department. The London 
office deals with these cases directly only when they are referred to 
it by the representatives in the outlying districts. 

General average cases are handled by the legal department in a 
purely supervisory capacity, the object being to make sure that the 
necessary steps have been taken by the European agents of the ves- 
sels to have an average bond signed. Ав regards protection and 
indemnity insurance, cargo claims for $500 or more are dealt with 
directly by the American Steamship .Owners! Mutual Protective and 
Indemnity Association, as are also claims for damage to docks, 
jetties, and piers amounting to more than $50. Cargo claims under 
$500 are handled through British agents for the above-mentioned 
association, and claims for damage to docks, jetties, and piers under 
$50 are dealt with directly by the legal department in cooperation 
with the repair department. 

All legal matters are under the direct supervision of the special 
commissioner, thus insuring uniformity of policy. The legal depart- 
ment endeavors to keep in close touch with the Law Department at 
Washington in all matters of litigation, being guided by its recom- 
mendations and instructions. 


Intelligence Department. 

The intelligence department endeavors to keep the Shipping 
Board, and the American shipping community in general, informed 
on т shipping, shipbuilding, trade, and industrial develop- 
ments in Europe. This work has been carried forward through the 
preparation and circulation of: (1) A weekly digest of the press, 
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embracing from 50 to 75 items of particular economic importance; 
(2) monthly reviews on the foregoing subjects, presenting the results 
of independent research and conferences with well-informed persons; 
(3) monthly summaries showing the volume of Shipping Board ton- 
nage entering and clearing European ports and the relative rapidity 
of dispatch in the ports; (4) special reports on particular phases of 
the shipping or trade situation, such as may from time to time be 
thrown into prominence. In addition to Shipping Board officials, 
the above reports and digests are circulated to about 100 leading 
shipping and commercial houses in the United States. 


Communications Department. 

The communications department (1) handles еее all сош- 
munications ќо апа from Ше London office whether by cable, land 
Wire, or radio, and (2) supervises radio personnel, radio repairs and 
supplies, submarine signaling apparatus, and the installation of 
telephones in Shipping Board offices in the United Kingdom. Тһе 
department gathers the latest information regarding shore stations 
in Europe for the use of radio operators, and keeps Washington 
fully advised regarding changes in radio work in Europe, erection 
of new stations, development of new facilities, etc. | 


Secretarial Department. 

The secretarial department embraces a number of sections which 
severally receive, record, route, distribute, and file all incoming mail 
and cables, record and post all outgoing correspondence, prepare and 
distribute reference files on different subjects and different ships, 
maintain a store of office supplies for the entire European organiza- 
tion, reproduce documents by mimeograph or photostat, supervise 
janitorial and messenger services at the London office, provide steno- 
graphic and typing assistance to meet the special needs of the various 
departments. 'The average number of pieces of correspondence 
handled by this department in June, 1920, was (91 per day; the 
average number of subject and ship files supplied to other depart- 
ments on request was about 210 per day. 


Comptroller's Department. | 

The European comptroller's department was established in October, 
1919. Its activities have developed furthest in connection with the 
audit. of repairs, embracing the audit of all accounts for repairs in 
the various ports and the audit of spare parts accounts at the various 
Shipping Board stores. The auditors at the ports undertake, in so 
far as the contractors will allow, to check time and material from 
the contractors’ books and certify as to the correctness of the same. 
They are assisted by a staff of recorders who are present on the ship 
or at the plant while the work is being carried out. Тһе great 
problem is to get the contractors to render fair bills. Many con- 
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tractors can be relied upon in this respect, but others are inclined 
to make excessive charges. This practice has been greatly reduced 
by the operations of the comptroller’s department, for the contractors 
now know that their bills will be closely scrutinized. Reduction in 
bills rendered by different contractors has been effected ranging 
from 10 to 50 per cent. The delay formerly experienced in getting 
bills passed up for payment caused dissatisfaction among the con- 
tractors and did not tend to induce low quotations. This cause of 
complaint is being eliminated by the comptroller’s organization. 

Between October, 1919, and June 30, 1920, repair accounts were 
audited and passed on to the disbursing officer for payment up to the 
following amounts: 


Pounds sterlng.-.oscnsosssecenuwceenn Eee rousse d E LE 839, 455 
Fran Clee сола асы 5 сысы ОИ СИ и АЛИ зала дық 2, 587, 812 
СООО В: ссе асады Если Ce eee Ee MT 222, 486 
ain ee ЧИН ЗЕ a ret СЕКС a АА 8, 206, 830 
КТО = оа ысымы A AME CE a eee M QE 621, 761 
Рене ан а аы лаша а азе ласы ы о арылады 60, 718 
WSCUd08 ыыы ГИ Ар АИ и рии ик ашы И Ен аа инн ЫБ асады 10, 000 


The general audit machinery, as distinguished from repair audit, 
has not reached the same stage of development. The plan is to estab- 
lish a system of control for all expenditures on behalf of Shipping 
Board vessels in Europe. An exhaustive method of checking and 
auditing bills has already been established in many of the principal 
European ports and will be extended to others as quickly as possible. 
The general audit section has also assisted in the adjustment of the 
interchange of tonnage between Great Britain and the United States. 


Disbursing Department. 

The disbursing department pays all salaries and other expenses for 
the European organization. At the present time these expenses 
amount to nearly $1,000,000 per month, of which about 75 per cent 
represents payment for repairs on Shipping Board vessels. The 
department has encountered trying problems in connection with 
exchange transactions due to the rapid and wide fluctuations of the 
exchange rates in different European countries. The European 
branches of American banks have been of great assistance in this 
connection, but such facilities need to be further extended if they 
are to meet fully the requirements of the Shipping Board. 


INVESTIGATION UNDER SECTION 12 OF THE SHIPPING ACT OF 
SEPTEMBER 7, 1916. 


In accordance with the requirements of section 12 of the shipping 
act of September 17, 1916 (as set forth in the third annual report), 
special committees were constituted to carry on the investigations out- 
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lined by this section and to make recommendations to the Board based 
on the result of their investigations. 

I. A committee, which was known as the committee on classifica- 
tion and rating of vessels, made a very detailed report, which the 
Board, by resolution, adopted on September 23, 1919. This report 
contains final and specific recommendations on the subject. Specific 
recommendations as outlined by the Board are as follows: 


1. That for all merchant vessels built or operated under the laws of the United 
States all technical questions concerning matters of construction, in so far as 
such matters are regulated by statutes, shall be submitted to the American 
Bureau of Shipping, as the principal adviser to the executive branch of the 
Government, under which supervision of such matters may rest. 

2. That Congress name the American Bureau of Shipping to be the regular 
constituted authority for fixing load lines and frecboard. 

3. That a joint commission with representatives from the proper Governnient 
authorities and the American Bureau of Shipping be established as the principal 
advisory authority to deal with all matters relating to the safe construction of 
ships and their machinery. 

4. That steps be taken by Congress to have the differences ђе сееп the require- 
ments of the Steamboat Inspection Service and those of the recognized classifica- 
tion societies adjusted by this joint commission at the earliest practical time, 
and their findings be presented to Congress. 

5. The committee, appreciating the desirability of an Garcia between clussi- 

fication societies as to the physical properties of metals used in the construction 
of vessels within the United States, recommend that the Shipping Board write 
to Committee No. 3, American Society for Testing Materials, requesting that 
committee (which was appointed for the purpose of obtaining such an аргее- 
ment) to report its findings to the Board at the earliest practicable moment. 
. 6. Fees.—While the fees charged by the various registers or classifiention 
societies are approximately on the same basis, it appears that the method can 
be improved upon. and it is suggested that the management of the registers or ; 
classification societies be conferred with, with a view to securing ап ітргоге- 
ment in the method of charging fees. Ба 
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With a view to improving the service of Ше American Bureau of 
Shipping, the following additional recommendations were made: 


1. That it be recommended to the American Bureau of Shipping that it elect 
a qualified standing committee to pass upon all technical questions involving 
proposed changes in construction or new designs. 

2. It is recommended, where a surveyor has once qualified as a surveyor for 
the American Bureau of Shipping, that the position be held during the life and 
good behavior of the surveyor, but that said surveyor should remain in exclusive 
employ of the American Bureau of Shipping, and that a proper plan for pensions 
should be devised and made operative. 

3. That the rules for continuation of class be so amended as to lead to a more 
prompt detection of the defects due to wear and tear. 

4. It is recommended that where temporary repairs or partial permanent re- 
‚ pairs only are effected the American bureau’s surveyor of the port to which the 
vessel is proceeding be promptly furnished with full particulars as to what 
remains to be done by letter or cable. 
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These recommendations were considered in drafting the merchant 
marine act, 1920. | 

II. The subject of marine insurance has been given careful study 
under the supervision of the Board. A report on the status of 
marine insurance in the United States has been prepared and sub- 
mitted to the Committee on Merchant Marine and Fisheries of the 
House of Representatives. (See “ Report on Status of Marine In- 
surance,” by 8. S. Huebner. Government Printing Office, 1920.) 
The results of this investigation and the specific recommendations 
are embodied in this report under the subject of “ Marine insurance.” 

III. The navigation laws of the United States and the rules and 
regulations thereof are studied by a special committee, which is 
known as the navigation laws revision committee. A report was 
rendered by this committee on April 16, 1920. Тһе work of redraft- 
ing the navigation laws in accordance with recommendations of the 
committee is now in progress. The Board is also undertaking the 
codification of the navigation laws, and in this task it will have the 
cooperation of the navigation laws revision committee. A com- 
plete report on the codification of the navigation laws is to be found 
in another section of this report. 

IV. Recommendations as a result of the investigation of the sub- 
ject of mortgage loans on vessel property were embodied in the ship- 
mortgage act, 1920, which was enacted by Congress as section 30 of 
the merchant marine act, 1920. An interpretation of this act is pre- 
sented in the section of this report dealing with the “ship-mortgage 
act.” 

REPORT OF LAW DEPARTMENT. 


Тһе Law De»-rtment advises the Board and its various divisions 
on legal.questióhs. It handles the current legal work arising from 
the various activities of the Board and the various divisions of the 
United States Shipping Board Emergency Fleet Corporation. 


Common Law Division. 

The common law division of the Law Department advises on gen- 
eral administrative problems, proposed legislation, and relations with 
Congress, sales, and transfer of vessels and nonmaritime claims and 
contracts. 

Among the important matters with which the common law divi- 
sion has been concerned in the past year are the following: Proposed 
legislation, including the merchant marine act and the congressional 
investigation of the operations of the Shipping Board and United 
States Shipping Board Emergency Fleet Corporation; the deter- 
mination of just compensation for vessels the title to which was 
requisitioned: by the Shipping Board; the determination of just 
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compensation for vessels requisitioned while under construction, 
including important settlements with Norwegian, Danish, and other 
neutrals whose vessels were requisitioned; negotiations with the 
Railroad Administration in connection with coastwise vessels taken 
over by that organization; the sale of vessels, including the drawing 
of ship-purchase and ship-mortgage forms; transfer of vessels to 
foreign registry and to aliens; and numerous other legal questions 
regarding administrative problems. 

Admiralty Division. 

The admiralty division advises as to maritime contracts and claims, 
ship’s title papers, charter parties, bills of lading, and other 
operating contracts, and as to salvage, general average, collisions, 
cargo claims, seamen’s claims, construction of the navigation laws, 
and other admiralty, maritime, and shipping problems. 

Among the more important matters handled by the admiralty 
division during the past year are the following: Adjustment of 
numerous problems growing out of the requisition of the use of ves- 
sels and their redelivery to owners; ex-German and ex-Austrian ship 
questions; the commercial relations with the Army and Navy as to 
vessels turned over to them by the Board, including a large number 
of claims growing out of redelivery of vessels to the Board by those 
departments; drafting uniform commercial documents with particu- 
lar reference to bills of lading; salvage questions, including com- 
mercial salvage stations; drafting, managing, and operating agency 
agreements; drafting the act of March 9, 1920, granting to Shipping 
Board vessels immunity from process, and providing in lieu thereof 
suits in personam against the United States; settlement of questions 
arising under that act; handling of admiralty cases up to the time 
suit is filed and cooperating with the Department of Justice in han- 
dling litigation; drafting of ship mortgage act, 1920, and handling 
questions arising under same; drafting of a Federal seamen’s com- 
pensation bill as a result of the decision of the Supreme Court in 
Knickerbocker Ice Co. vs. Stewart (40 Supreme Court Reporter, 438), 
holding the act of October 6, 1917, extending remedies under State 
compensation laws to maritime injuries unconstitutional; drafting a 
revision of the navigation laws, both as to form and substance, in 
accordance with the recommendation of the navigation laws revision 
committee; drawing of various charter parties; bunker-license ques- 
tions; large numbers of admiralty questions, such as collisions, sal- 
· vage, charter party, and bill of lading questions, demurrage, mari- 
time insurance, general average, seamen’s claims and marine claims; 
questions arising under the navigation laws, and a large number of 
other miscellaneous admiralty, marine, and shipping questions. 

The admiralty division maintains an office in New York for han- 
dling the numerous questions arising in that port. 
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A special article will be found elsewhere in this report on the most 
important of these matters. 


PROBLEMS IN THE CONDUCT OF LITIGATION. 


Under the Executive order of May 31, 1918, and the instructions 
of the Attorney General based upon this order, the conduct of litiga- 
tion is placed in the hands of the Department of Justice. The partic- 
ular facts of all cases are within the knowledge of Shipping Board 
counsel and the cooperation of the counsel is of prime importance. 
This is particularly true in the admiralty division, where the law 
is of a technical nature and because the admiralty cases form a large 
part of all the Shipping Board litigation. Section 3 of the merchant 
marine act, 1920, provides: 

The Board may adopt rules and regulations in regard to its procedure and 
the conduct of its business. The Board may employ within the limits of 
appropriations made therefor by Congress such attorneys as it finds necessary 
for proper legal service to the Board in the conduct of its work, or for proper 
representation of the public interest in investigations made by it or proceedings 
pending before it whether at the Board’s own instance or upon complaint, or to 
appear for or represent the Board in any case in court or other tribunal. The 
Board shall have such other rights and perform such other duties not incon- 
sistent with the merchant marine act, 1920, as are conferred by existing law 
upon the Board in existence at the time this section as amended takes effect. 

Under this. authority the admiralty division has secured the serv- 
ices of additional counsel, who are familiar with this branch of prac- 
tice and whose experience with the Shipping Board enables them to 
obtain a firm grasp of the facts in each case. Under the present 
arrangement the attorneys of the Department of Justice and of the 
Shipping Board work together in the presentation and prosecution 
of cases, bearing in mind that the final responsibility rests with the 
Department of Justice. This plan has worked out successfully and 
the handling от admiralty litigation is now upon a definite and secure 
basis. 


SUITS IN ADMIRALTY, ACT OF MARCH 9, 1920. 


The decision of the Supreme Court in the Lake Monroe case held 
Shipping Board vessels in commercial service subject to libel and 
arrest under section 9 of the shipping act, 1916. In order to obtain 
the release of its vessels the Board was obliged in each instance to 
give an Emergency Fleet Corporation stipulation to pay the final 
decree of the court. One of the principal objects of the act of 
March 9, 1920, was to do away with the delay to Shipping Board 
vessels consequent on their arrest by judicial process and to obviate 
the giving of any stipulation to pay the decree, this latter being 
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deemed unnecessary in view of the unquestioned solvency of the 
United States. 

The act of March 9, 1920, accomplishes this object by prohibiting 
the arrest or seizure by judicial process, in the United States or its 
possessions, of vessels or cargoes owned or possessed by the United 
States, but preserving all the rights of libellants by providing that 
in all cases where, if the vessel or-cargo were privately owned or 
possessed, a proceeding in admiralty could be maintained, a libel in 
personam may be brought against the United States or against the 
Emergency Fleet Corporation. A doubt has been expressed 
whether this act authorizes suits in personam against the United 
States only in case where, but for the act, suits in rem would have 
lain against the vessel or cargoes, or whether a suit in personam can 
now be maintained against the United States in all cases where, were 
the litigants private parties, any proceeding in admiralty, either in 
rem or in personam, could be maintained. This question is now 
before some of the district courts. 

The act further provides that in cases where Shipping Board ves- 
sels are arrested in foreign ports the Secretary of State, in his dis- 
cretion, upon the request of the Attorney General or any other officer 
duly authorized by him, may direct the United States consul to 
claim such vessel immune from arrest and to execute an agree- 
ment, undertaking, bond, or stipulation for and on behalf of the 
United States, as required by the court, for the release of the vessel 
or cargo and for the prosecution of any appeal. 


SHIP MORTGAGE ACT, 1920. 


Section 30 of the merchant marine act, 1920, is the “ship mort- 
gage act, 1920.” It changes in many important ways the law of 
ship mortgages as it has hitherto existed. Until the passage of this 
act (June 5, 1920) mortgages on ships afforded the mortgagee a very 
imperfect security. The reason was that all maritime liens, though 
arising subsequent to the recording of the mortgage, took precedence 
over the mortgage. These maritime liens might be sufficient in 
amount to wipe the mortgage out altogether and leave the mortgagee 
nothing. The ship mortgage act, 1920, alters this situation by allow- 
ing the mortgagee, upon complying with certain requirements of Ше 
new law, to give his mortgage the status of a “ preferred mortgage.” 
The principal of these requirements are: (1) Indorsing a memo- 
randum of the mortgage on the vessel’s documents; (2) recording 
the mortgage in the office of the collector of customs at the port of 
documentation of the vessel; (3) filing an affidavit that the mortgage 
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is made in good faith and without any design to hinder, delay, or 
defraud creditors of the mortgagor or lienors of the vessel; and 
(4) the mortgagee must be a citizen of the United States. A “ pre- 
ferred mortgage ? takes precedence over maritime liens arising sub- 
sequent to the recording and indorsement of the mortgage, except 
the following: Liens for damages arising out of tort; for wages of 
a stevedore employed directly by the owner, operator, master, ship’s 
husband or agent of the vessel; for wages of the crew of the vessel ; 
for general average; and for salvage. But—and this is the great 
change in the law as it has hitherto existed—most of the maritime 
liens arising out of contract, such, for example, as liens for repairs, 
supplies, towage, bottomry, etc., must now take a rank inferior to the 
preferred mortgage unless they were incurred prior in time to that 
mortgage. 

This new law provides that preferred mortgages may be foreclosed 
by admiralty suits in rem in the district courts of the United States. 
While some doubt has been expressed as to the power of Congress to 
provide this method of foreclosure, it is believed that doubt is un- 
founded. 

The improved status given by this law to ship mortgages should 
make it easier for shipowners to borrow money, and so aid them in 
gradually purchasing the Government-owned vessels of the Ship- 
ping Board and building up a privately owned American merchant 


marine. я 
CODIFICATION OF THE NAVIGATION LAWS. 


The Shipping Board has been aware of the need of undertaking 
a thorough revision and codification of the navigation laws of the 
United States. Some of these laws were enacted by the First Con- 
gress, which assembled immediately after the adoption of the Con- | 
stitution, and it is literally true that enactments of some sort deal- 
ing with navigation have been adopted by every Congress since 
that time. This has resulted in confusion, not only because of the 
number and diverse nature of the enactments but also because they 
are the result of many different policies. The Bureau of Naviga- 
tion has performed a useful service by publishing at intervals a 
compilation of the laws in force, but no attempt has been made to 
codify these enactments or reduce them to authoritative, systematic 
form. In order to clarify the law and to remove from it all con- 
tradictory and obsolete matter and to introduce such new provisions 
° as may seem advisable, the Board had undertaken a systematic codi- 
fication of the navigation laws of the United States. 

In the work which the Board has undertaken it will have the co- 
operation of the navigation laws revision committee, which has 
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already accomplished much, and which, at the request of the Board, 
will continue in existence until the codification is completed. 


. UNIFORM COMMERCIAL DOCUMENTS. 


The Board is endeavoring to standardize commercial documents 
such: as bills of lading, charter parties, etc. The Board, as the 
largest shipowner in the world, feels that it has an imperative duty 
to take the lead in bringing about the use by the whole shipping 
world of documents of this character that will be standard and uni- 
form. Of course, no bill of lading сап be made to serve the purpose 
for all trades in the world. It will be necessary to classify the vari- 
ous trades and to adopt separate bills of lading for each particular 
trade, having regard to the peculiarities of that trade. Тһе charter 
parties must, for the same reason, be subjected to careful analysis 
and classification. When, however, the various trades are so classi- 
fied, there is no reason why the uniform standard document should 
not be used by all shipowners in that trade. The Shipping Board 
has therefore undertaken this work. Тһе standardization of docu- 
ments is especially necessary in the case of managers of Shipping 
Board vessels. Otherwise, one manager, more eager for business 
than the others, will relax the restrictions in a bill of lading or 
charter party intended for the protection of the ship and so, by 
making more favorable terms to the shipper, obtain his business 
away from the other managers who refuse to make concessions to 
the shipper that would be detrimental to the Board’s interest. 
Since the compensation to managers 15 percentage of the profits they 
earn for the Board, there is necessarily competition among them. 
The more business they secure the greater their profits and conse- 
quently the greater their compensation. This compensation should 
always be fair and should always be conducted with regard to the 
Board's interest. All bills of lading and charter parties being a com- 
promise between the respective rights of the ship and the shipper, 
every concession made to the ship is a sacrifice by the shipper. The 
Board can not permit the competition between managers to result in 
managers bartering away in the various clauses in these commercial 
documents provisions intended for the ship's protection. То allow 
one manager to secure business by waiving bill of lading conditions 
intended for the protection of the ship and to insist on other mana- 
gers in the same trade complying with these conditions 1s merely to 
punish the manager who has stayed loyally by the Board and to re- 
ward the less scrupulous one who has not been willing to guard the 
Board's interest. | 
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SALVAGE SERVICES. 


The operation of the Shipping Board fleet has resulted in numer- 

_ ous accidents calling for salvage services. From July 1, 1919, to 

June 30, 1920, salvage services were rendered to 118 Shipping Board 
vessels. А large number of these services were of minor losses and а 
great many have been settled. During the same period Shipping 
Board vessels have rendered salvage services to a large number of 
foreign vessels for which payment has either been received or which 
are in the process of settlement. The Shipping Board, in making 
salvage settlements, has endeavored to place salvage awards on a 
sound commercial basis, awarding to the salvor expenses and a gen- 
erous bonus rather than treat salvage services as an opportunity 
for undue enrichment. In all salvage cases, the Board has endeav- 
ored to secure for the crew and its vessel a fair bonus, thus saving 
the necessity of litigation. 

The Navy Department has turned over to the United States Ship- 
ping Board three Navy mine sweepers, which are now being altered 
and conditioned as salvage tugs. It is the purpose of the Shipping 
Board in the near future to assign these tugs to one or more salvage 
companies to be stationed at points on the Atlantic coast and Gulf of 
Mexico and thus insure greater protection to all shipping coming 
within these waters. 


RELATIONS WITH THE ARMY AND NAVY AS TO VESSELS USED BY 
THOSE DEPARTMENTS. 


During the existence of the Shipping Board, a large number of 
vessels owned, seized, or requisitioned have been turned over to the 
War and Navy Departments for operation. These departments as- 
sumed all the Shipping Board's obligation of requisitioned vessels so 
allocated. Тһе seized and owned vessels were taken over by the War 
and Navy Departments with the understanding that those depart- 
ments assumed all war and marine risk together with other usual 
obligations of a bareboat charter. 

The War Department for the fiscal year 1918-19 was relieved from 
the payment of charter hire for the use of Government-owned vessels. 
The number of vessels in the service of the War Department in July, 
1919, was 164, of a total dead-weight tonnage of 1,356,206. "This 
number has gradually decreased, and on June 30, 1920, there re- 
mained only 15 vessels of an aggregate dead-weight tonnage of 
170,597. In the Navy Department service in July, 1919, there were 
21 vessels of a total dead-weight tonnage of 139,318, whereas on June 
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30, 1920, there remained in the Navy service 2 vessels of a total dead- 
weight tonnage of 22,267. 


Monthly report of United States Shipping Board vessels in Army service for 12 
months ending June 80, 1920. 


Number | Total dead- Number | Total dead- 
Month. of ves- weight Month. of ves- weight 
sels. tonnage. sels. tonnage. 
1919 1920 

JUly. дамды ева виа 164 1,356, 206 | Уаппагу.................... 20 204,700 
О, ы ары be 133 1,155,306 || Кеђгцагу................... 16 175,295 
September.................. 112 947,052 || Магеһ...................... 14 161,775 
Оос{орег...................- 64 613,236 || April... cese khoe mens 15 ' 170,597 
November.................. 32 304,100 | Мау........................ 15 170, 597 
December. ................. 24 231,034 || DUNC ТТР osa erase eret wd 15 170, 507 


Monthly report of United States Shipping Board vessels in Navy service for 12 
months ending June 30, 1920. 


Number | Total dead- Number | Total dead- 
Month. of ves- weight Month. of ves- weight 
sels. tonnage. sels. tonnage. 
1919 „ 1920 
ДУ aque RT 21 139,318 || January .................... 5 52, 122 
Ар Liao uei rS 17 122,303 || February................... 3 31, 648 
September.................. 11 77,587 || Матоһ...................... 2 22,67! 
©ос{офет.................... 10 01,415 Арг.........—............. 2 22, 674 
November.................. 7 71,108 | Мау................-......- 2 22,674 
December.................. 5 52,422 || 1пе.............55-.-.......- 2 22,674 
| 


GERMAN AND AUSTRIAN VESSELS SEIZED DURING THE WAR. 


During the year the former German vessels seized by the United 
States, and which have been allotted to the Board, have nearly all 
been sold or chartered with option to purchase. In fact. all of the 
cargo vessels have thus passed into private hands, while all but 11 
of the passenger vessels have been so disposed of. These remaining 
11 vessels have a gross tonnage of 150,152 tons. Хо disposition has 
yet been made of the one Austrian vessel seized, the Martha Wash- 
ington, of 8,312 gross tons. Negotiations for sale of some of these 
are now under way, and doubtless all of them that are salable will in 
a short time be in private control. 

For a time the right of the Board to sell these ships was ques- 
tioned, but this power has now been expressly and definitely given 
the Board by the merchant marine act, 1920. 

-In this connection attention should be called to the fact that Ше“ 
recommendation made by the Board, on pages 19 and 20 of the 
first annual report, that machinery and appropriation be provided 
for adjudication of claims of other than enemy citizens against 
these seized vessels, has not yet been acted upon by Congress. While 
these claims should doubtless all be finally presented to the State 
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Department for settlement at the time any treaty with Germany and 
Austria is concluded, yet in view of the delay in the signature of the 
treaty it is again and urgently recommended that provision be made 
for the settlement of these claims. The Board can not accept the 
argument put forward by some that these claims can be enforced 
against the ships themselves. 

Of the enemy tonnage secured from other countries, the four ves- 
sels obtained by the Board from Uruguay and kept in its service 
have all been returned, as have been three of the four which were 
subchartered to Great Britain, while all but two of the vessels, the 
Callao and Eten, have been returned to Peru, aside from the two 
vessels, Pisco and Salaverry, which were subchartered to the British 
and by them to the French. 


Status of scized German and Austrian vessels June 80, 1920. 


Total (11 vessels)........| 62,164 


Dead- 
Name of vessel.. weight 
tonnage. 
Passenger and freight. 
А ео ааа ааа 12,350 | Munson Steamship Line, as inspector during repair. 
Agamemnon................-. 8,700 | American Line. | 
Атпегїса................-..... 20,765 | War Department. 
АтрһМоп....................- 8,970 | Unassigned. А 
Апйропе...................... 11,000 | War Department. 
Artemis... ccc eo is 7,927 | France & Canada Steamship Corporation. 
Азсшшитеу...............-..... 6,450 | Black Diamond Steamship Со. 
Black Arrow.................. 7,050 | New York & Cuba Мај Steamship Co. 
De Ка: ғаты ықы езе 8,200 | United States Shipping Board. 
Кгеейдошт...................... 6,440 | J. Н. Winchester. 
George Washington........... 13,300 | American Line. 
Но есь 11,080 | Munson Steamship Line. 
Leviathan.................... 15,000 | American Line. 
Madawaska................... 6, 850 | War Department. 
Мегсигу..............-.....-. 10,350 | United States Shipping Board (War Department), 
Mount Vcrnon................ 8,300 | War Department. 
Мапзетопа................... 15, 002 По. 

ПОЙ ен 5,610 | Kerr Steamship Со. Ы 
ОБО ee NEUE 5,200 ! United States Shipping Board. 
РїЇїррїп^58................... 13,302 | France & Canada Steamship Co. 
Pocohantas................... 10,550 | War Department. 

Porto Нїсо............-........ 4,760 | Munson Steamship Line. 
Presid-nt Grant............. ..| 19,810 | War Department. 
Princess Matoika.............. 10, 500 0. 
Бизчи hanna............... ..| 11,650 | Phelps Bros. Со. 
Von St uben.................. 6,900 | Unassigned. 
W vandotte................... 5,700 | South Atlantie Maritime Corporation. 
Seized Austrian: . 

Martha Washington....... 6,500 | Munson Steamship Line. 

Total (28 vessels).. ...... 278, 226 
Freight. 

Andalusia...... Ru UT Ds 7,475 | Wyman Steamship Corporation, bare boat. 
АТОО. ожени корени О 6,915 Do. 
А ЗОП аена срне E Dux e UA 4,650 | Navy Department. 
Нопо1шЇй...........-...-...-. 8,150 | Мооге & МеСогтаск. 
Мїаре{..........-........-..... 660 | Philippine Government. 
МЕй56::5:,522242522-% 554% 5 ж» 6, 890 | Wyman Steamship Corporation, bare boat. 
рабо ныш еше ты она ње 3,200 | Philippine Government. 
Раулпее...............- РОР 6,850 | Wyman Steamship Corporation, bare boat, 
Quinnebaug................... 2, 000 PBUipping Government. 
Маго oie ops que aa esiis 2, 700 0. 
Rappahannock................ 12,674 | War Department. 
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Status of seized German and Austrian vessels June 80, 1920—Continued. 


EX-GERMAN VESSELS SOLD AS OF JUNE 30, 1920—Continued. 


Dead- | 
Name of vessel. weight Purchaser. 
tonnage. 
Gas 
Atlas ои ава Mot ee sas 209 Philippine Government. 
Негтшез......................- 148 0. 
Total (2 vessels)......... 357 | 
Freight. 
Ex-German vessels chartered 
from Cuba: 
Adelheid E CR RS 3, 810 
%уагїа................... ‚ 800 
Constantia................ 4, 400 Released 
1уУап&................... 5, 880 
Ex-German vessels chartered | | 
from Peru: 
СаШПао..................... 8, 200 | Munson Steamship Line (as inspectors). 
Eton... oye ei 6, 500 | United States & Australasia Line. 
Total (2 vessels)......... 16, 700 ' 
Wood sail. | 
Montauk .; 22222252224). 2,214 | Struthers & Dixon. 


Total vessels under United States Shipping Board control, June 30, 1920, 45; total dead-weight tonnage, 


‚171. 


EX-GERMAN VESSELS UNDER CONTROL ОЕ UNITED STATES NAVY. 


Dead- Dead- 
Name of vessel. weight | Name of vessel. weight 
tonnage. tonnage 
Transport. Freight and passenger—Continued. 
Вав ыб быны севәр 3,978 А 
Веашог&.............................. 2° 600 | guey Қалы ыы E вана А 109 
Втійрерогь:,ы:235,5:2:5-552524.....ш 10 000: шыта на АЈ ои ВБ 
Сатера азов кик 9, 761 Freight 
Newport Хөмез........................ 5,270 д. 
Gülfport сеоске ита ағат 4,334 
Freight and passenger. КИТУ ЕЕ аман cuero o Coe Ен вага 1,690 
ВОЯ беба ее «boinc фан речна њи 456 
HOUSCON mS 4,800 | Atlas.......... АВ РОЙ 314 
Long Веасһ.................-.--.--.-. 1,967 | 
Репзасо1а............................. 6,040. Total (14 vessels)................ 63, 240 
li 
EX-GERMAN VESSELS SOLD AS OF JUNE 30, 1920. 
Dead- 
Name of vessel. weight Purchaser. 
tonnage. 
Freight and passenger. 
Cuba, ex-Sachem.............. 4,246 | Pacific Mail Steamship Co. 
Gen. О. Н. Ernest............ 5,300 | Panama Railroad Co. 
Gen. С. W. Goethals.......... 5, 437 Do. 
Gen. W. C. Gorgas............ 5,5 Do. 
Gen. H. F. Hodges............ 4, 065 Do. 
Poznam, ex-Suwanee......... 11,250 | Polish American Navigation Co. 
bo coro MEE 2,200 | World Wide Trading Co. 
Freight 
Аттетїа...................... 6,962 | Victor Кох & Co. 
——— ——À — 7,900 | French American Line. 
Commercial Pride, ex-N yanza 7,976 | Moore & МеСогтаск. 
E ne D 2,625 | Victor S. Fox & Georges Creek Steamship Co. 
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EX-GERMAN VESSELS SOLD AS OF JUNE 30, 1920—Continued. 


Dead- 
Name of vessel. weight 
tonnage. 

Freight—Continued. 
И беј: сымды NO 1,200 
Isonomia...................... 6, 020 
Jamaica а аи 2,200 
Montioello.................... 11, 365 
Montpelier.................... 9, 675 
ООВ 4, 116 
Озаве оао авы 7, 220 
Pequot circo tex ex ка ви 8, 879 
ТАЛАП ыссы айны 3,250 
Кагцап....................... 1, 600 
Tagua, ex-Minnow............ 200 
ТОПСА ЛЕРМЕН ТКЕН esas 7,653 
УҒаһавһ....................... 6,775 
Wachutsett................... 6, 160 
ҮаакКїп....................... 2, 898 
МУ 8COUUS аа. 3,400 
A BSOO. ата оона 2, 200 
Ват (ъв: C vise Ee TRA QUE NEU 4, 300 
NUMA sei tata ааа тана нш 2,500 
xcermit, ex-Appeles........... 11, 200 

Sailing vessels 

Агараћое..................... 3,000 
Chillicothe.. .... oe o even 3, 600 
Monongahela.................. 4, 150 
Moshulu...................... 4, 250 
Muscoota. 590525544556: 4,812 
Tonawanda................... 2, 247 
Total (37 vessels)........ 190, 013 


Purchaser. 


B. W. Loughead Co. (Ltd.). 

Victor S. Fox & Georges Creek Co. 

Bluefields Fruit & Steamship Co. 

АИИ an Ship & Commerce Со. 
о 

Е.Н. Gross & Со. 

Moore & McCormack. 

Wyman S ашро (Inc.). 

French American 

Torpe & Weise. 

Williams Dimond Steamship Co. 


(Resold by them.) 
ша American Linc. 


Work? Wide Trading Coe 

New York & Cuba Mail Steamship Co. 
Fernandez Hermanos. 

French American Line. 

Tropical Fruit Co. 

American Ship & Commerce Co. 


Vietor S. Fox & Georges Creek Steamship Co., jointly. 


EX-GERMAN VESSELS SUNK. 


Name of vessel. 


Freight and passenger. 


Covingto 


ACGLSSO0D vce cc cto хы wa des V V etx 


Dead- Dead- 
weight Name of vessel. weight 
tonnage. tonnage. 
Freight—Continued. 
12,357 || Тісопдегора.......................... 7,500 
19, 800 || Tippecanoe................. eee oe 8, 965 
Sailing vessels. 
7,347 || Уа А; еее. 2, 262 
11, 000 
5, 180 Total (9 уөзвеіз)................. 77, 360 
2,949 


TRANSFER OF SHIPS TO FOREIGN REGISTRY. 


During the past year, until June 5, 1920, applications for the 
transfer of American vessels to үлп registry were considered 
under the provisions of sections 9 and 87 of the shipping act, 1916, 
as amended by the act of June 15, 1918. Section 18 of the merchant 
marine act, 1920, amended section 9 of the shipping act, 1916, and 
such requests have since been considered under such amendment. 
By reason of the fact that a proclamation has not been issued by 
the President or a declaration of peace adopted, the Board still has 
jurisdiction over American-owned undocumented vessels under the 
provisions of section 37 of the shipping act, 1916, as amended, which 
section will remain in force until the issuance of a proclamation 
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by the President declaring the national emergency at an end, or the 
declaration of peace. After such proclamation is issued or peace is 
declared the provisions of section 37 will be imperative and the 
Board will then have jurisdiction under the provisions of section 18 
of the merchant marine act, 1920, in so far as approving transfer of 
American vessels to foreign registry is concerned over documented 
vessels only. 

Each application for transfer of an American vessel to foreign 
registry is considered upon its individual merits, and the applicant 
is required to state his reasons for desiring the transfer, and to show 
why it is not desirable to retain the vessel in operation under the 
American flag. The applicant is also required to furnish a statement 
showing the use to which the proposed transferee intends to put the 
vessel, thus enabling the Board to determine whether the transfer 
should be granted, or whether the vessel should be retained under the 
American flag. 

Owing to the unsettled conditions in Mexico but few transfers 
have been granted to Mexican registry during the year, the greater 
part of those granted being of vessels for use in the oil trade. 

The policy of the Board has been to grant transfers only in such 
cases as it could be shown that such transfer would be of benefit to 
the owner of the vessel, and would in no wise impair the efficiency 
of the American merchant marine, and owing to the peculiar charac- 
ter of the requirements of the marine service of our country it is 
necessary to scrutinize closely applications for the transfer of small 
as well as large vessels. 

From July 1, 1919, to June 30, 1920, inclusive, the Board au- 
thorized the transfer of the following tonnage: 


Gross tonnage. 
305 wooden vessels 


ENNE E PELE НИВИ е A ВА NR МИА и АА ЕИ 155, 686 
DO “steel ее 97,879 
6 iron езе 22. 2523032505555 сайы ыды ыт hie OE шы 1, 967 
1 composite VeSSCl —————————————— ——— 2, 100 

Total (367 уез5ејв)____________________________-____________-_ 203, 632 


RECRUITING SERVICE. 


The Recruiting Service consists of the navigation and engineering 
schools for training licensed officers, the sea-training bureau for 
training men below the grade of licensed officers, and the sea-service 
bureau for placing on ships officers and men trained by the service as 
well as from other sources. 

Navigation and Engineering Schools. 

There are 13 navigation and 6 engineering schools for training of 
officers located on the Atlantic, Gulf, and Pacific coasts and the Great 
Lakes. These schools (excluding turbine training) have a total 
average attendance of about 400 men. The average attendance has 
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been lowered somewhat during the last few months of the fiscal year 
by reason of increased requirements for entrance for the purpose of 
raising the standard of men turned out. Only men with satisfactory 
sea experience on deck are accepted for the navigation schools, and 
those with satisfactory mechanical or engineering experience for the 
engineering schools. 

The total number of graduates for the fiscal year ending June 30, 
1920, is 5,763, of which number 4,197, ог 78 per cent, have already 
been licensed, while a considerable number now at sea as cadet 
officers and in regular berths on ships will later receive licenses. The 
total number of graduates, together with the grades of licenses re- 
ceived by graduates from June, 1917, when the first school was estab- 
lished, to date are as follows: 


Total number of graduates---------------------------------—-—---————- 13, 412 
Total number of graduates licensed as— 
Masters сс НЕ а ЕБЕ ett eel ee ee ie 268 
First mültes ее осна рыла ы саласы Аар 480 
Second MUGS: а оаа зоа аза Йылы E 1, 788 
Дика та ов Ср te ЕИ ОУ LA E 3, 303 
5, 184 
Total number of graduates licensed as— та 
(Chief Gneineers 22.2.2. 5.4522. toca sere Se eee и 185 
First -ASsistanG-22025 сызат ааа андарды ды 519 
Second. -assistant o ume аъ Se 1, 478 
Third assistant ое 1, 6(6 
3, 858 
Total number of graduates 1їсепвей_-----—---------------------- 9, 642 


The above figures show that 72 per cent of all the graduates of the 
navigation and engineering schools hold licenses. 


Schools for Turbine Training. 

In addition to the training of men for original licenses or raises in 
grades, the Recruiting Service maintains a system for training 
licensed men experienced in operating reciprocating engines, in the 
operation and repair of marine turbines, including the electric drive. 
The number of engineers trained in operation of geared turbines 
during the fiscal year was 236. Prior to June 30, 1919, 186 engineers 
had been trained in this course. 

The instruction and work in these Recruiting Service turbine 
classes is of a practical character, with classroom work, shop work, 
lectures, and blue-print study under competent instructors, so ar- 
ranged as to give the best results in the six weeks’ course. Training 
of licensed engineers on the electric drive was started on May 3, 1920, 
and thus far 12 men have been graduated from the course. Only 
men with broad knowledge of and experience with electricity, as 
well as experience and knowledge of steam engineering, are selected 
for this branch of the work. 
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Only a few men have been trained for the operation of the Diesel 
type of engines. This work was stopped because of lack of demand 
for men so trained. However, the training can and will be resumed 
аз soon as the demand for it begins to develop. 


Sea Training Bureau. 

Under this branch of the service three training stations are main- 
tained; one with its base at Camp Stuart, Va., another at San Fran- 
cisco, Calif., and the other at Seattle, Wash. Four wooden ships, 
fitted as combination cargo carriers and training ships, are operated 
on the Atlantic coast and to the West Indies, carrying about 1,200 
tons of cargo and 150 apprentices each. 

The steamship /ris, used at San Francisco during the war as а 
training ship, has been put out of commission and is being offered 
for sale. A new 8,800-ton steel ship, the Hollywood, has been substi- 
tuted for the /ris, and will carry about 150 apprentices in the bridge 
deck space, and thus leave the full cargo space available. The 1778 
is 85 years old and could not be fitted to carry any cargo without 
the expenditure of a considerable sum of money. 

The wooden ship Brookdale carries about 1,800 tons of cargo and 
115 apprentices and is operated from the Seattle station on the tri- 
angular run from there to the Hawaiian Islands, thence to San 
F'rancisco, and back to Seattle. 

The average period of training is now from two to three weeks at 
the stations and about five to six weeks on the ships. 

The following table shows the number of men for each depart- 
ment graduated from each of the three stations during the fiscal 
year: 


Station. Deck. | Engine. |Steward.| Total. 
BO at ble MR MT 616 509 259 1,384 
Ban Етапсізеіі Ар ЕР ИНАТ ЕН ese КА И soU dade Си об er 530 486 225 1,241 
Camp оопай газаа ье васса 1, 801 2,055 1,513 5,399 
Grand total. „осла оона аена вв не 2,947 3,050 2,027 8,024 


The total number of men trained for the unlicensed ratings by 
this service from the establishment of the bureau in January, 1918, 
to June 30, 1920, is 32,335. 


Sea Service Bureau. 

The sea service bureau maintains agencies at 21 American ports. 
During the period July 1, 1919, to June 30, 1920, the bureau placed 
160,863 officers and men. Of this number 65.7 per cent were Ameri- 
can citizens. About 15 per cent of the total number were graduated 
from the Shipping Board Recruiting Service. 

The following table shows the number of officers and men of every 
grade placed by each agency: 
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INSURANCE DIVISION. 


On October 9, 1918, the Division of Insurance of the United States 
Shipping Board Emergency Fleet Corporation, was created to take 
the place of the advisory insurance committee of the Shipping 
Board. This action was taken owing to the rapidly growing impor- 
tance of insurance work and because it was advisable to place in one 
office responsibility for action in the event of accidents to vessels con- 
trolled by the Board. 

The marine and war risk premium rates are fixed by the Director 
of Insurance and in general follow the commercial market. Since 
the last report the only war risk perils have been from mines. These 
risks have been considerably reduced owing to the fact that some 
mines have been swept up and channels have been charted through 
the existing fields. War risk insurance has only been carried on 
trans-Atlantic voyages. 

Very little change has been made in the duties performed by this 
division, but an effort has been made to broaden the protection 
granted to vessels controlled by the Board. Particular attention has 
been paid to the risks of coliect freight, bunker coal on deck, extra 
bunkers under deck, and cash advanced to masters. А special effort 
has been made to foliow up all general average and salvage cases, so 
as to recover from the cargo the full contribution due on account of 
the sacrifices and expenses incurred. In cooperation with the ad- 
miralty division, all collision and salvage claims against privately 
owned steamers have been pressed so as to recover all claims for the 
Board. 

The rates of premium have been so regulated that all losses have 
been taken care of and a surplus credited on the books of the general 
comptroller. ` It is not the intention of this division to create a large 
surplus, but to keep rates as low as is compatible with security for 
any losses which may occur. 

All insurance on steamers sold by the Board on a partial-payment 
plan must conform to certain regulations. The division passes on 
this insurance before steamers are delivered to the purchasers. 
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Losses of Shipping Board vessels from July 1, 1919, to June 30, 1920, inclusive. 


` 


« Dead- 
Name. weight | Date of loss. Remarks. 
tonnage 
Steel cargo: 

Corydon............ 4,062 | Sept. 9,1919 | Foundered and sunk in Bahama Channel. 

Council Bluffs...... 4,140 | Nov. 13,1919 | Sunk off Terschelling; total loss. 

Lake Сопуау....... 2,875 | Sept. 9,1919 | Lost in hurricane in Gulf. 

Lake Licking....... 3,525 | Feb. 21,1920 | Stranded off Cuba. 

Lake Stobi......... 4,155 | June 1,1920 | Stranded off Gota Islands. 

Liberty Glo........ 7,600 | Dec. 8,1919 | Struck mine in North Sea; total loss. 

West Aleta......... 8,660 | Feb. 19,1920 | Stranded off Terschelling. 

West Arvada....... 8,800 | Sept. 16,1919 | Sunk near Dutch coast; total loss. 


Total(8 vessels)..| 43,817 
Gteel refrigerator: 


Polar Land......... 5,520 | Nov. 9,1919 | Sunk 75 miles off Cape Breton. 
Total (9 steel ves- | 49,337 
sels). 
Wood cargo: | 
Abrigada........... 3,665 | Dec. 31,1919 | Burned and sunk at wharf at Ponta del Gada. 
Ammonoosuc....... 3,588 | Oct. 16,1919 | Abandoned en route to Rotterdam; total loss. 
Balabac............ 3,588 | Mar. 6,1920 | Burned at Port of Spain Harbor. 
Brookfield. ......... 3,665 | Mar. 8,1920 | Burned off Fayal, Azores, at 2.30 a. m. 
Brookland.......... | 3,665 | Feb. 6,1920 | Burned in Habana Harbor. 
ЮРаташ............. ! 3,588 | Oct. 10,1919 ! Sunk off Bermuda. 
Euharlee........... 3,588 | Nov. 3,1919 | Stranded in Mersey River. 
Mayport............ 3,588 | Jan. 23,1920 | Aground at Reneador Banks; total loss. 
Milton.............. 3,588 | Oct. 2,1919 | Burned and sunk in Lisbon Harbor. 
Natenna............ 4,700 | Mar. 8,1920 | Stranded off Casa Blanca, Morocco; total loss. 
Quoque............. 3,575 | Jan. 13,1920 | Stranded off Miama, Fla. 
Total (11 vessels).| 40,798 
Wooden barge: 
Richmond.......... 3,500 | Jan. 5,1920 | Stranded off Jacksonville. 
Total (12 wood | 44,298 
vessels). 
Concrete cargo: 
Polias. ............ 3,500 | Feb. 60,1920 | Grounded off Chilly Ledge, Me. 
Gran 4 total (22 | 97,135 
vessels). 
SUMMARY. 
\ 
Dead- 
Number.| weight 
tonnage. 
chis ИЕЛЕ Н ИШЕ ьан он отъ ненае OR PX 9 49,337 
boo o MT rU EOM 12 44,298 
Concreto Vessels: сељанка ка арени новина sen cnr ee ees dance ens cuis cond VE SE ec eus Eds 1 А 
отапа ВОН о ——————— 22 97, 135 


MARINE INSURANCE. 


The third annual report called attention to the fact that the 
Shipping Board, cooperating with the Committee on Merchant 
Marine and Fisheries of the House of Representatives, had under- 
taken a thorough investigation of American marine insurance. This 
investigation has been completed, and the results and recommenda- 
tions were published in a special “ Report on the Status of Marine 
Insurance in the United States.” This report presents fully the 
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economic importance of marine insurance; its use as a national com- 
mercial weapon ; the number and importance of American companies; 
the volume and classification of the business as regards hull, freight, 
cargo, and builders’ risk insurance, and with respect to coastwise 
and inland traffic and traffic in the foreign trade; the extent and na- 
ture of reinsurance; the appalling degree of foreign control and the 
reasons for such control; the nature and economic importance of 
reinsurance agreements; the operations of American Underwriters’ 
Associations; and the factors underlying the making of marine in- 
surance rates. 

Marine risks written and renewed during 1918 by all companies, 
` domestic and foreign, operating within the United States amounted 
to $66,080,295,060. This total was arrived at after making deduc- 
tion for motor-vehicle, tourist-baggage, and registered-mail insur- 
ance on the basis of premium income received from these sources 
as compared with the total premium income on all * marine and in- 
land” business. Of the foregoing total, branch offices of foreign 
companies admitted to do business in the United States controlled 
58.4 per cent, American companies controlled abroad through stock 
ownership 5 per cent, and strictly American companies 36.6 per 
cent. Net premiums of all American and foreign companies operat- 
ing in the United States aggregated $109,729,041. Of this total, 
the branch offices of admitted foreign companies controlled 35.9 per 
cent, American companies controlled abroad 1.4 per cent, and strictly 
American companies 62.7 per cent. These statistics, however, do 
not include the huge amount of marine insurance, originating in the 
United States, which is exported directly to the foreign market 
without appearing in any American records. Competent estimates 
indicate that such exported marine insurance is equal to at least 20 
per cent of the total insurance originating within the country. 

Briefly stated, the investigation demonstrated that American in- 
terests have largely lost their grip on marine insurance, and that 
probably no other vital branch of American commerce has passed so 
extensively under foreign control. Sixty-two direct-writing Ameri- 
can companies participated in ocean marine insurance during 1918, 
but two-thirds of the business was transacted by only 10 companies, 
thus showing that five-sixths of the companies are small and rela- 
tively unimportant. Approximately two-thirds of all marine in- 
surance originating in the United States (cargo and hull insurance 
combined) was found to be controlled by foreign underwriters. 
About one-fourth of all American marine insurance was found to 
be exported directly to the foreign market to be placed with non- 
admitted underwriters or with the foreign home offices of alien com- 
panies possessing branches in this country. With reference to hull 
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insurance, however, the proportion thus exported is at least equal 
to one-half of the total. The great majority of American companies 
reported that they did not emphasize hull and builders’ insurance, 
a very large proportion of the latter form of insurance also being 
exported directly to the foreign market without appearing in any of 
the records on this side. American companies place approximately 
one-half of all their reinsurance with foreign underwriters, while 
the reinsurance placed by United States branch offices of foreign 
admitted companies with American companies is only about one- 
half the reinsurance placed by American companies with foreign 
admitted and nonadmitted underwriters. 

The reasons for such an unfortunate state of affairs were traced 
to two main conditions, both unnecessary, viz, (1) the failure of 
American companies to cooperate in the manner followed by leading 
foreign competitors, and (2) the existence of numerous unnecessary 
and paralyzing legislative burdens and restrictions (especially un- 
merciful taxation) which are largely traceable to a short-sighted 
policy, continued during many years and prompted by local desires, 
which views marine insurance as purely a State matter rather than 
the national and international institution that it really is. The rem- 
edy was found to lie in (1) self-help on the part of American com- 
panies through cooperative action, especially in the form of a com- 
prehensive insurance and reinsurance bureau; and (2) Federal and 
State assistance through the removal of unnecessary and burden- 
some legislative disabilities. 

The first of these remedies, it is believed, has been realized through 
the creation of three comprehensive marine-insurance syndicates. 
These syndicates (known separately as Syndicates “А,” * B," and 
“С, and collectively as The American Marine Insurance Syndicates) 
were formed at the instigation of the Committee on Merchant Marine 
and Fisheries cf the House of Representatives and with the approval 
and cooperation of the Shipping Board. Some 50 strictly American 
companies will participate in Syndicates “А” and * B," whereas in 
the remaining syndicate (Syndicate * С”) the American companies, 
representing at least two-thirds of the underwriting capacity, are 
supplemented by а number of foreign-admitted companies, whose 
participation is limited, however, to a one-third interest. This lim- 
ited foreign interest is confined strictly to American branch offices 
of alien companies, which are subject to American control and 
which have for years been operating in conformity with our laws 
and paying taxes within the United States, and excludes participa- 
tion by nonadmitted foreign underwriters. Тһе head office of the 
syndicates will be located in Washington, D. C., but provision is 
made for a branch office in the city of New York and at other places 
to be selected by the board of managers. 


44 FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 


The three syndicates referred to represent a radical departure in 
American marine-insurance practice, and their organization, it is 
believed, will constitute an epoch-making event in the history of 
American marine underwriting. They represent the first effort in 
our history to form a distinctly national policy in this important 
branch of commerce. For the first time also American companies 
have united in a comprehensive service plan for maintenance, inspec- 
tion, and surveys, thus recognizing the importance of eliminating 
present waste and needless losses and costs. By acting through a 
single organization American companies are placed in a position 
to provide adequate reinsurance facilities, to obtain a proper spread 
of business, to greatly reduce their overhead charges, and to meet 
promptly and effectively any foreign competitive situation that may 
arise. 

Briefly outlined, the most essential features of the newly organ- 
ized syndicates, excluding details of organization and routine of 
operation, are the following: 


I. Syndicate A (Service Syndicate). 

Organized to perform, at cost, surveying, inspection, and loss sur- 
veys for the Shipping Board in respect to all steel vessels owned by 
the Board or sold by it on a part-payment basis, and to perform 
similar service in respect to any vessels for any other shipowners and 
marine underwriters upon payment of reasonable charges for such 
service. The syndicate shall create and maintain an organization 
for inspection, damage, and loss surveys, and to advise all interested 
parties with respect to matters relating to inspection, repair, equip- 
ment, loading, management, operation, efficiency, safety, and damage 
to and salvage and loss of vessels. It is not the intention, however, 
that this syndicate is to take the place of or perform the work of a 
classification society. Vessels are to be inspected approximately 
every four months, and the maintenance inspection shall show the 
condition of hull, machinery, galley, crew's quarters, and all parts of 
the vessel. Membership is limited to strictly American companies, 
but is open to all such companies that meet reasonable conditions of 
solvency and fair dealing. The Shipping Board agrees to enter, or 
cause to be entered, all steel vessels owned by it, and such vessels here- 
tofore sold as the Board can lawfully cause or require to be entered 
with the syndicate. Тһе Shipping Board also agrees that it will 
afford a reasonable opportunity to the surveyors or other representa- 
tives of the syndicate to make the surveys called for, in a United | 
States port or in such foreign port as may be agreed upon from time 
to time. It is also agreed that with respect to all vessels hereafter 
sold the Shipping Board will require that the purchaser shall carry 
out the recommendations as detailed in the syndicate survey reports. 
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ІІ. Syndicate В. 

Organized to insure all American steel steamships which the Ship- - 
ping Board may hereafter sell to others to the full extent of the un- 
Paid purchase price thereof, and also, to a like extent, such other 
American steel steamships heretofore sold by the Board that are 
acceptable for insurance to the syndicate. The syndicate is to have 
an underwriting capacity of not less than $2,000,000 upon a single 
hull. Every company subscribing to the syndicate has allotted to 
it a definite percentage of every assumed risk by the syndicate under- 
writer. Rates of premium and policy forms may be altered as 
conditions require upon 10 days’ written notice to the Shipping 
Board. The liability of the companies is several and not joint. 
Membership is limited to strictly American companies, but all such 
companies are acceptable if they meet reasonable standards of sol- 
vency and fair dealing. The subscribing companies agree to re- 
insure only with strictly American companies. 


III. Syndicate C. 

Organized to insure all American ocean-going steel hulls when 
approved and accepted for marine insurance by the syndicate man- 
agers, and owned by private persons or corporations or in which 
they have an insurable interest. The syndicate has a total under- 
writing capacity of not less than $2,500,000 upon a single hull. 
The liability of all subscribers is several and not joint, each one 
being committed in respect to each policy insured by the syndicate 
underwriter for the subscribing members pre-agreed percentage . 
written opposite its name on the list of subscribers. Membership 
is divided into two groups. One group, representing at least two- 
thirds of the amount underwritten on any risk, consists entirely of 
strictly American companies, i. e., chartered under the laws of the 
United States or of any State thereof, domiciled therein, and not 
controlled by foreign interests. The second group, representing 
not to exceed one-third of the underwriting capacity of the syndi- 
cate, shall consist solely of subscribing companies of foreign coun- 
tries duly authorized and licensed to transact marine insurance in 
the United States. Each syndicate subscriber may accept addi- 
tional insurance on American hulls, outside of the syndicate ar- 
rangement, but can not do so at rates lower than those quoted by 
the syndicate. Nor can such additional insurance be reinsured, in 
part or in whole, outside of the syndicate, unless the syndicate de- 
clines to accept the business; nor shall such additional insurance 
diminish the underwriting obligations of such subscriber as a mem- 
ber of the syndicate. 

With respect to Syndicate “A” and “B,” in which the Shipping 
Board has a direct interest as owner of or mortgagee on vessels, it 
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should be stated that the books and accounts of the syndicates are 
always open to audit by a representative of the Shipping Board. 
Moreover, the Shipping Board, or Emergency Fleet Corporation, 
may designate a representative to be ex officio a member of the board 
of managers of the syndicate with the privilege to attend all meet- 
ings. The Shipping Board also possesses the right to withdraw 
from Syndicate “A” on 90 days’ notice prior to any expiration date, 
and from Syndicate * B" upon 90 days’ notice at any time. А simi- 
lar right of cancellation is also given to the svndicate members. It 
may also be added that section 29 of the merchant marine act. 1920, 
provides that nothing contained in the antitrust laws “shall be con- 
strued as declaring illegal an association entered into by marine 
insurance companies for the following purposes: To transact a 
marine insurance and reinsurance business in the United States and 
in foreign countries and to reinsure or otherwise apportion among 
its membership the risks undertaken by such association or any of 
the component members.” 

The second remedy—the removal of existing legislative disabili- 
ties—is now receiving the earnest attention of the Shipping Board. 
The beneficial effect of the American Marine Insurance Syndicates 
will only eliminate partially the. disadvantageous cost differentia! 
existing between American and foreign underwriters. То complete 
the task the numerous paralizing and unnecessary legislative restric- 
tions must be removed with a view to placing American under- 
writers on an equal footing with their foreign competitors. Many of 
the restrictions represent legislation applicable primarily to fire in- 
surance, and marine insurance had the misfortune of sharing an 
unmerited fate by being grouped inadvertently with its larger com- 
panion without any real consideration of the vital difference between 
the two. Other restrictions date back to a time when insurance had 
not yet developed to its present state of constructive and systematic 
organization and when it was necessary to protect the public against 
schemes and practices which are not now likely to occur. 

Under date of December 19, 1919, the Committee on Merchant 
Marine and Fisheries and the Shipping Board submitted an analysis 
of these legislative disabilities to all governors and State insurance 
commissioners. Replies from nearly all the marine States show an 
excellent response. Тһе recommendations as outlined in the joint . 
memorandum were heartily indorsed in nearly all instances, and in a 
number of cases a request was made for specific suggestions or a 
draft of the desired legislation. ТЕ should be added that a “ Report 
on legislative obstructions to the development of marine insurance 
in the United States" is now in course of preparation. А compre- 
hensive model marine insurance law is also in course of preparation 
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for adoption in the District of Columbia, with the hope that it may 
serve as a model to be followed by the several States. 


STATISTICAL STUDIES. . 


In the following series of tables there is given a general statistical 
summary of the vessels under the control of the Board, changes in 
the seagoing merchant marine, and a comparison of steel vessels in 
berth liner service. 

Table I gives the changes in the United States seagoing merchant 
marine of 500 gross tons and over at the end of the fiscal years June 
30, 1919, and June 30, 1920. It is the purpose of this table to draw 
a comparison of the merchant marine as of June 30, 1919, and June 
30, 1920. On June 30, 1919, there were 1,729 steam vessels of 6,766,449 
gross tons while on June 30, 1920, there are 2,442 vessels of 10,203,842 
gross tons. "This increase is due to the rapid delivery of Shipping 
Board vessels during the first six months of the fiscal year. Тһе 
grand total for the fiscal year ending June 30, 1920, is 3,404 vessels 
of 11,278,741 gross tons. This shows an increase of 746 vessels of 
3,598,887 gross tons over the fiscal year ended June 30, 1919. 

Table II gives a recapitulation of ships controlled by the Ship- 
ping Board as of June 30, 1919. The vessels are classified as to their 
types and deadweight tonnage. Тһе total shows that on June 30, 
1919, the Board controlled 961 vessels of 5,346,939 dead-weight tons 

(this total including vessels of all types). 

Table III gives a recapitulation of ships controlled by the Ship- 
ping Board as of June 30, 1990. The classification is similar to that 
given under Table II. А comparison of the recapitulations of June 
30, 1919, and June 30, 1920, shows a considerable increase for steel 
cargd steamers for the fiscal year ending June 30, 1920. The total of 
all classes for the fiscal year ending June 30, 1920, 15 1,574 vessels of 
9,358,421 dead-weight tons compared to 961 vessels of 5,346,939 dead- 
weight tons for the year ending June 30, 1919. 

Table IV shows a comparison of steel vessels in berth liner service 
as of May 31, 1920, and June 30, 1920. This comparison is shown by 
districts and ‘ports for the two months, May and June. А statement 
is included which shows the net changes by districts on June 30, 1920. 
The total number of vessels operating on June 30, 1990 (excluding 
coastwise and tramp vessels), was 1,86 vessels of 8,398,279 dead- 
weight tons. This table gives a true picture of the activity of the 
various districts and ports, showing the number of vessels and num- 
ber of managers. | 
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TABLE I.—United States merchant marine on June 30, 1919, and June 30. 
| 1920—Vessels ој 500 gross tons and over. 


500 to 999 gross tons. 1,000 gross tons and over. Grand total. 
Date Sail. Steam. Sail. Steam. Sail and steam. 

Num- Gross |Num-, Gross Num- Gross |Num-| Gross |Num-| Gross 

ber. tons. ber. tons. ber. tons. ber. tons ber. tons. 
June 30, 1919........ 440 | 337,984 | 160 | 116,848! 329 | 533,580 1,729 6,766, 442 |2,658 | 7,754,854 
June 30, 1920........ 428 | 331,029 | 137! 101,610 397 | 642,200 |2,442 10,203,842 3,404 |11, 278, 741 
Decrease...... 12 6,955 23 10,298 ы | ае кана ыды қара И y eed em ана 
Increase... o аа los eae cs Woes e| DERI T E UR 68 | 108,080 | 713 |3, 437,400 | 746 | 3,523, 887 


The great increase in steam vessels during the year ending June 30, 1920, is due to the rapid delivery of 
Shipping Board vessels during the first six months of the fiscal year. Deliveries from private construction 
constitute but а small proportion of the increase. 


TABLE II.—Recapitulation of ships owned by the United States Shipping Board 
as of June 30, 1919. 


10,000 dead- | 9,000 to 9,999 8000 to 8,999 | 7,000 to 7,999 6,000 to 6,999 


weight tons dead-weight ead-weight ead-weight ead-weight 
and over. tons. tons. tons. tons. 

Dead- Dead- Dead- Dead- ead- 

ber. | Weight DE weight си, weight Рас weight iei weight 

ы tons. i tons Е tons. 4 tons ) tons. 


—— | | | | | | | NN, 


Steelcargosteamers.| 39| 434, 894 50 | 470,229 | 147 1,270, 871 72 | 554, 596 15 97, 129 
Steel refrigerator 


steamers..........|. vessels eR PEE 2 19, 532 5 42.1801. анса аа 3 18, 282 
Steel tank steamers. 6 64,187 5 45, 892 3 26, 891 4 28,132 1 6, 997 
Steel passenger 

steamers.......... 3 38,814 |......].... аи 1 8,970 1 7,050 3 19, 872 

Total..........| 48 | 537,895 57 | 535,653 | 156 |1,348,912 77 | 579,778 22 | 142,280 
5,000 to 5,999 4,000 to 4,999 3,000 to 3,999 2,000 to 2,999 
dead-weight dead-weight dead-weight dead-weight Total. 
tons. tons. tons. tons. 
| Dead- Dead- Dead- | Dead- Dead- 
Num- А : Num- : А 
weight weight weight weight weight 
ber. | ‘tons. | Per ons. | Per- | tons, | Pe | tons. | be tons. 


—— | ———3 |———— | ——————— ENT de пиво, 


Steelcargosteamers. 48| 253,525; 95 | 395,973 | 184, 640,596 | 48 
Steel refrigerator 


Steamers.......... 5 21,104. сы ТҮЛКЕ қызық екы Ox nad E SER VER Г 15 107, 748 
Stoel tank steamet3.| орда асанна 2<6624|5554%85%%4|ь5852%|5%5в60%55% је риса Puce Redes 19 172,099 
Steelpassenger 

Steamers.........- 7 38, 272 5 20, 910 2 7,200 4 8, 445 26 149, 433 
Sailing vessels.......|...... .......... 2 9, 100 3 10, 250 2 5,061 7 24,411 
Steel motor vessels..|......|..........].... -. | осе нето о о 2 1090 соса n esu recs 2 7,026 
Wood cargosteamers|......|.......... 34 | 138,018 | 124 | 460,514 2 5,206 160 603, 732 
Composite cargo 

Steamers..........]-- ee eju nene ee 2 8,000 | 10| 35,750 ................ 12 43, 750 
Tugs (ocean ови ја еа река ре қы [Samus ақыға а Оу | 15 РОИ 
Tugs Arbor) селио јакни ем зато њу јењава ветра Вечна ата s e obe edd e | МА е еее 

Тоба егес: 60 | 319, 451 | 188 | 572,001 | 325 1,161, 336 56 | 149,633 | 901 | 5,346, 939 


m apu wm ВЕН би поната тон танини eee 
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Тавік III.—Recapitulation of ships owned by the United States Shipping Board 
as of June 80, 1920. 


10,000 dead- 9,000 to 9,999 8,000 to 8,999 7,000 to 7,999 6.000 to 6,999 
weight tons | dead-weight ead-weizht | dead-weight | dead-weight 
and over. tons. tons. tons. tons. 
| Сея E. 
Dead- | Dead- Dead- Dead- Dead- 
aun weight rr weight Аш weight a | weight ХОМО weight 
“| tons. | tons. “| tons | d | tons. tons. 
НИ: БР БЕ roe ee Ре едри Гарсиа 
Steelcargosteamers.| 46 | 518, 790 | 141 " 331,426 | 247 2,140,034 | 132 1,015,388 | 20] 126,330 
Steel refrigerator | | » · 
Steamers.......... 1 10, 100 1 | 9, 400 7 58,07 рода ооа 2 12, 179 
Steel tank steamers.| 36 | 371,373 | 10! 92,187 3| 26,920| 10: 72,770 3 18,967 
Steel passenger 
steamers.......... 13 | 177,044: |е: 6 51,870 1 7,050 3 19, 790 
Steel transports..... -1 12,500 |...... ittm 1 7822 o vss сасады шата бады кл net qe E 
Total.......... 97 |1,090, 007 | 152 јо 433,013 | 264 2 286, 362 | 143 1,095, 208 | 28 | 177,266 
| 
5,000 to 5,999 | 4,000 to 4.999 | 3,000 to 3,999 2,000 to 2,999 | 
dead-weight dead-weight dead-weight 4 -weight Total. 
tons. tons. tons. tons. 
ead- Dead- Dead- Dead- | 
Қаш weight Num- weight |NUm*| weight (НАШ weight Num- 
; tons. i tons. d ns. д tons. | : 
SENE жемнен Ca ЖУРНАК жен енен теме а. ERR 
Steelcargosteamers.| 137 | 710,790 | 214 | 885, 165 | 166 | 573,079 | 90 55,005 1,123 
Steel refrigerator 
Steamers.......... 4 22,234 |......|... РУОР РРР РИЗИ КҮКЕ 15 
Steel tank steamers. .9ео9о ј|јеебоевееве 1 4, 800 LE EESE JLE] .99 90 ..ј ооо је оро еева о е 63 
Bteelpassenger | 
Steamers.......... 3 16, 530 1 4,630 ееесееіеегеееесееігеоесее,гегеегее Фе! 97 277,114 
Bteeltransports..... 1 5,200 ре cades sane БИКЕ БЕР СЕТИ МЕН кете | 3 26,621 
Wood cargo зБеатег:|......|.......... 29 | 130,253 | 227 | 817,105 1 2,500: 257 949, 858 
Composite cargo 
Steamers..........]......]....... ...| 10 30, ВВ sacs eset edens annes ese .. 10 
Concretecargo | 
еа. E TE гија нане ыы 4 13,500 ................ Кое бале Н 
Tugs (Ocoan-coing у оова ке кома Ааа нее сака ааа Қы Бажақ 45 |......... 
Tugs (ћагђог).......|......|.......... НАСА ен жан ЕКЕН ОКНО Pra REDE 
Total.......... 145 | 754,853 | 259 (1,074, 393 (1,390, 184 | 21 57, 505 11,574 | 9,358, 421 


19508—20-—4 


| 


— 
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TABLE IV.—Comparison of stcel vessels in berth liner service as of May 31, 
1920, and June 30, 1920. 


BY DISTRICTS AND PORTS (EXCLUDING COASTWISE AND TRAMPS). 


May 31, 1920. June 30, 1920. June, 1920. 


| 
| Increase. Decrease. 


Num- Num- Num-|Num- ee tes бома шышы. 
ber | Бег Dead- | ber | ber | Dead- 


of of weight of of weight e 
тап-! ves- | tonnage. | man- | ves- | tonnage. Dr of weight p Ви weight 
agers. sels. agers., sels. man-| ves- | t00- |тап-| ves- | #00- 
nage. јдрегз.| sels. | 0886. 


NORTH ATLANTIC 


нын нен | no | I | c —M M c — —Q—]ÀÓÀ A cD (БЕН ран нн | m —— Yt 


PORTS. 
New York..... қ 54 | 291 (2,298,070 58! 273 (2,048,545 |......|......|.----...- 6 18 |249,525 
Norfolk......... 55 | 108 | 736,918 67! 138 у 12 25 1103, 682 |......|......|.. ода 
Baltimore..... ..| 36 88 | 615, 989 41 | 101 | 734, 86 5 13 118, СОТ еее Ре [++ eiie: 
Philadelphia....| 24 53 | 370,803 30 75 | 920,722 6 22 149,919 
Boston. ......... 10 30 | 165,532 9 28 | 149,550 2 пољ сова аи 
Portland, Ме.... 1 1 7, 825 4 5 24,690 3 4 | 16, 865 
Total...... 180 | 571 |4,1c0,137 | 199 615 |4,304,003 | 26| 64 389,373 | 
SOUTH ATLANTIC | | 
PORTS. | 
Savannah...... .| 10 | 40 | 270, 667 6 | 35 | 243,495 |......|......)........ 
Jacksonville..... 5 1 62, $03 5 11 74, 591 11,688 |......]......].... TS 
Zharleston...... 6 9 51,392 10! 14 83, 248 31, 856 
Wilmington, N. 
бао ож m 2 4 22,975 2 2 12,825. oues а 


TotaL.....| 23 64 | 407,937 23 62 | 414,159 43, 544 
GULF PORTS. | | 
Galveston....... 14 51 | ‘353, 091 12 4 290,918 |.....-|....-..|------.- 2 8 | 62,173 
New Опевпз....| 17 85 | 489,975 21 95 | 564,619 74, 644 |......|......|.... UE 
Mobile. ......... 10 34 | 191,600 7 35 | 190,169 |......| 1 |........ ох 1,431 
Pensacola....... 1 1 8,800 4 6 37, 832 29, 032 |......]......]-. ore 
Tampa........ et 2 3 22,541 2 3 16,559. лек қарғап [ence tent ncs 5,686 
Gulfport........ 1 1 4,050 2 2 11,875 1829: асы Бе sigas 
Total.....| 45 | 175 {1,070,057 | 48 | 184 [1,112,268 111,501 5 8 | 69,290 
=== == = ------- OO, O OE 
PACIFIC PORTS. 
San Francisco. .. 9 64 | 530, 452 12 59 | 535, 971 5,519 |...... 5|...... 
Seattle.......... 4 21 | 192,100 8 27 | 227,310 6 | 35,210 |......|......|-...... 
Portland, Огер.. 3 17 | 151,300 6 23 | 195,100 6 | 43,800 |......|......|.. srece 
Тасота......... 1 1 4,160 4 4 26,410 3 | 22,250 |... || esu 
Los Angeles. .... 1 4E 235 200 ЖА ЖА ЕН к БЕС oak aces 1 4 | 35,200 
Total.....| 18! 107, 913,212 30 | 113 | 984,791 15 |106, 779 1 9 | 35,200 
МЕТ CHANGES, BY DISTRICTS, JUNE 30, 1920. 
Increase. 
Num- 
Num- | Dead- 
ae or ber of | weight 
agers vessels.| tonnage. 
North Atlante: оса Мед rau. 19 44 | 122,806 
South Allante c... cscs енсе OMNE ерлер 6, 222 
СИНЕ gs scene se ИК ЕКЕ ИКЕНСЕ И ee | 3 | 9 42,211 
РАС По ао а | 12 | 6! 71,579 
AL MEC CS | 4, 59 | 242, 878 
} 
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TABLE IV.—Comparison of steel vessels in berth liner service, etc.—Continued. 


TOTAL VESSELS OPERATING. 


May, 1920. June, 1920. 
Num- | Фе | Num-| Dead- 
ber weight weight 
“ | tonnage. | tonnage 
ee e TS ------------- -------- 
North Atlantic. ез ыы сазы овен 615 | 4,304,003 
South АННО ео nesses ose hae Pei Us 62 414, 159 
ОП а водел ро ое. 184| 1,112,268 
Ре ее ео 113 984, 791 
И ср ва ЕЕ ЕР У eU estie ipu e | 14 347, 
ORGS сақы а 63 411,068 
ППалосатедыслсосзыьласы салары бе Б атал ынд | 121 801,122 
Unspecified рогів.............................................. | 4 23, 195 
РОНА ЕВРЕИТЕ НА ЕДНА E ылады жаза дырын 8,422,674 | 1,236 | 8, 398, 272 


FOREIGN TRADE. 


Under section 7 of the merchant marine act, 1920, the promotion 
of foreign trade is a primary feature of the Shipping Board’s work 
rather than as an incidental matter. This section remedies the situa- 
tion existing under the shipping act, 1916, which was silent on this 
subject. 

Section 7 of the merchant marine act provides: 


That the Board is authorized and directed to investigate and determine as 
promptly as possible after the enactment of this act and from time to time 
thereafter what steamship lines should be esablished and put in operation from 
ports in the United States or any Territory, District, or possession thereof to 
such world and domestic markets as in its Judgment are desirable for the pro- 
motion, development, expansion, and maintenance of the foreign and coastwise 
trade of the United States and an adequate postal service, and to determine the 
type, size, speed, and other requirements of the vessels to be employed upon 
such lines and the frequency and regularity of their sailings, with a view to 
furnishing adequate, regular, certain, and permanent service. The Board is 
authorized to sell, and if a satisfactory sale can not be made to charter such 
of the vessels referred to in section 4 of this act or otherwise acquired by the 
board, as will meet these requirements to responsible persons who are citizens 
of the United States who agree to establish and maintain such lines upon such 
terms of payment and other conditions as the Board may deem just and neces- 
sary to secure and maintain the service desired; and if any such steamship 
line is deemed desirable and necessary, and if no such citizens can be secured 
to supply such service by the purchase or charter of vessels on terms satisfac- 
tory to the Board, the Board shall operate vessels on such line until the business 
is developed so that such vessels may be sold on satisfactory terms and the 
service maintained, or unless it shall appear within a reasonable time that 
such line can not be made self-sustaining. The Postmaster General is author- 
ized, notwithstanding the act entitled “An act to provide for ocean mail service 
between the United States and foreign ports, and to promote commerce,” ap- 
proved March 3, 1891, to contract for the carrying of the mails over such lines 
at such price as may be agreed upon by the Board and the Postmaster General : 
Provided, That preference in the sale or assignment of vessels for operation on 
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TOTAL U S MERCHANT MARINE 
AND TONNAGE EMPLOYED 


IN FOREIGN TRADE 


TOTAL қ 
MERCHANT MARINE 
1,458,738 OWT. «skus 
2,157,175 DWT. авй 


1920,25 1 ОМТ. эмб 
1,787,664 ОМТ. айа 
5,271,146 DWT. ашаа 
— DW Т. ашыймы 
8,050802 DW T. Games 
7,569,761 ОМТ. анайни 
6.102.051 ОМТ: анайын 

' 6636746 ОМТ. жы 


7,747,258 ОМТ: аннан 
11,262,123 ОМТ авии 


14,306,556 ОМТ. = 


TONNAGE — 
IN FOREIGN TRADE 
FISCAL YEAR 
1800 ~~~ 1000661 ОМТ. 
1810 e-— 1471529 ОМТ. 
| 1820 ~ 874,486 DWT. 
1850 =. 806,345 ОМТ. 
1840 e 1144,257 DWT. 
1850 сауна 2.159541 DWT. 
860 r—*—3 5569094 ОМТ. 
1870 et 2173269 DWT. 
1880 ei 1,971,603 ОМТ. 
1890 e+ 1,592,095 DWT. 
1200 exes 1225195 OWT. 
1910 ыы. 1,173,776 DWT. 
1917 ot 366 1164 DWT. 


25,027,342 DWT. | m 1920 === 15692651 DWT. 
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such steamship lines shall be given to persons who are citizens of the United 
States who have the support, financial and otherwise, of the domestic com- 
munities primarily interested in such lines if the Board is satisfied of the 
ability of such persons to maintain the service desired and proposed to be main- 
tained, or to persons who are citizens of the United States who may then be 
maintaining a service from the port of the United States to or in the general 
direction of the world-market port to which the Board has determined that 
such service should be established: Provided further, That where steamship 
lines and regular service have been established and are being maintained by 
ships of the Board at the time of the enactment of this act, such lines and 
service shall be maintained by the Board until, in the opinion of the Board, the 
maintenance thereof is unbusinesslike and against the public interests: And 
provided further, That whenever the Board shall determine, as provided in this 
act, that trade conditions warrant the establishment of a service or additional 
service under Government administration where a service is already being 
given by persons, citizens of the United States, the rates and charges for such 
Government service shall not be less than the cost thereof, including a proper 
interest and depreciation charge on the value of Government vessels and equip- 
ment employed therein. 

Although the Board, both on the operating and construction side, 
has always been keenly alive to the necessity of supplying the 
shipping needs for American foreign trade, it has acted indirectly, 
as no direct authority in this field had been conferred. Congress 
recognized the fact that the Board could not properly promote the 
American merchant marine and at the same time be indifferent to 
the movement of goods upon which the life of that merchant marine 
‘depends. Furthermore, the operation of a large fleet necessarily 
involves the establishment of foreign agencies and requires a con- 
tinual conduct of business with foreigners engaged in commerce 
with this country. | 

The Board has long recognized the need of direct authority in 
the foreign-trade field, and the construction program has been under- 
going thorough revision in order that the country may have a well- 
balanced fleet adapted to serve prospective commercial needs. 

Various departments of the Shipping Board organization conduct 
extensive investigations which reveal trade opportunities and prob- 
able cargo movements. Тһе matter of the establishment of trade 
routes and foreign agencies is given careful attention by the traffic 
department of the Division of Operations. 'The specific activities 
and general accomplishments of this phase of the Board's work are 
treated in other sections of this report. 


THE DEVELOPMENT OF TRADE ROUTES. 


The review of the development of trade routes by the Shipping 
Board, in order that it may be presented step by step and in its en- 
tirety, must begin with the close of the World War, and in the fol- 


Ра 
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bein exposition cargo services will be considered first; cargo and 
passenger services second. 


Cargo Services. 

On November 11, 1918, the day of the signing of the armistice, the 
Shipping Board controlled a fleet of 1,196 vessels, totaling 6,540,205 
dead-weight tons, of American requisitioned, chartered neutral, and 
seized German tonnage. Of this number, 598 vessels, of 4,269,838 
dead-weight tons, were in the direct service of the Army and Navy 
іп carrying troops and supplies. 

Immediately after the armistice the shipping problems of the 
Board were reversed. There were demands for the retarn of troops 
and European relief. The Government entered on a food program 
to relieve the stricken countries of Europe and to prevent, if pos- 
sible, by the rapid supplying of foodstuffs, a deplorable economic 
and social condition which threatened to overwhelm those countries. 
This food-relief movement began in February, 1919. In May of the 
same year it reached its peak, at which time 264 vessels, of nearly 


| 2,000,000 dead-weight tons, were so engaged. 


However, at the same time, in addition to the demands of the 
Army and Navy and food relief, there was the problem of the un- 
precedented congestion, at seaboard and inland, of freight which had 
been delayed in shipment by the scarcity of vessels for commercial 
purposes. The American shippers, after four years of the World 
War, were quite at a loss to know how to get the physical means of 
moving exports. 

The Shipping Board undertook to help in relieving this ocean 
freight situation just as soon as it possibly could. With. the gradual 
fulfillment of the after-war requirements of the repatriation of our 
troops, and of the hauling of supplies and food, vessels became avail- 
able for other fields of employment. The first step was the placing 
of these in trade routes which before the war had been of major im- 
portance. This policy was pursued for two reasons: First, here the 
congestion was most severe, and, second, the opportunity was at hand 
of gaining а permanent hold for the American flag in the principal 
services of the world. 

As more and more vessels were gradually released from what may 
be termed the employment of the Government in its war program, 
the Board distributed these next among the trade routes of secondary 
importance. Then finally came the time when the amount of tonnage 
available for commercial use permitted of the establishing of new 
services where seldom before, if ever, our merchantmen had been 
Seen except as occasional tramps. In this field of development the 
Board followed to a large extent the former routes of the Germans, 
from which in 1914 their ships had been driven. That this policy 
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was not adhered to exclusively, but that it was applied in a broader 
view for the enhancement of our merchant marine, without national 
or international discrimination or prejudice, becomes apparent when 
we review a summarization of the latest statistics on the growth and 
establishment of our comparatively new maritime industry. 

On June 30, 1920, the United States Shipping Board had a total 
of 209 established general cargo berths, of which 202 were between 
United States and foreign ports and between United States ports, 
and seven between foreign ports. These various berths afforded ship- 
pers 229 services. 

A further subdivision shows that of the 202 general cargo berths 
there were 100 from North Atlantic, 27 from South Atlantic, 54 from 
Gulf, and 21 from Pacific coast ports. Among these are many which 
are newly established. 

As was previously stated, when vessels became available at the 
close of the war for other fields of employment the first step was the 
placing of these in the old-established trade routes. After this came 
the expansion to fields in which American merchantmen were prac- 
tically pioneers. The Shipping Board inaugurated the first regular 
trans-Atlantic cargo line from Houston, Tex., when it began sailings 
from this port to Liverpool. Then, also, the steamship Beatrice, of 
5,163 dead-weight tons, which sailed from New York on February 6, 
1919, was the first steamer under the American flag whieh ever 
touched at the West Coast of Africa. The service since then has been 
maintained as a regular one, with an average of a sailing every 35 days 
for the 17 months. Furthermore, in order to strengthen the position 
of American vessels on this berth, where competition is, perhaps, 
keener than anywhere else, the Board has extended this service from 
the West Coast of Africa to the United Kingdom and return, with a 
regular schedule of sailings. 

Among some of the’ other new general-cargo berths for American 
ships are the following: 

New York/South and East Africa. 

New York/East Coast of Africa via Red Sea. 

New York/India. 

New York/Duteh East Indies and Straits Settlements. 
San Francisco/Dutch East Indies and Straits Settlements. 
New York/Australasia. 

New York/Far East. 

Baltimore/Far East. 

Jacksonville/Far East. 

New Orleans/Far East. 

New Orleans/India. 

Pacifie Coast ports/Far East. 


Pacific Coast ports/Australasia. 
San Francisco/East Coast of South America. 
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South Atlantic ports/East Coast of South America. 
South Atlantic ports/West Indies. 
Philadelphia/Far East. 

Portland, Me./Antwerp. 

Boston/Antwerp. 
Boston/Constantinople and Black Sea ports. 
Boston/Copenhagen and Gothenburg. 

These might be carried still further if all the new services were to 
be enumerated. However, the expansion of the American merchant 
marine in services other than the old-established ones can, perhaps, 
best be briefly summarized by stating that the policy of the Board 
has been, as it still is, to favor the development of berths from those 
ports which formerly had few, if any, services. 

In addition to the general-cargo berths from our home ports in 
which the American flag has become firmly established are the seven 
between foreign ports, first of which is that from the Far East to 
Kurope, which was inaugurated in October, 1919, with a sailing of 
one vessel approximately every 30 days. The remaining foreign 
services are as follows: 

Мегісап and West Indian ports/Europe.—The first of a tentative program of 
approximately monthly sailings was begun on March 8, 1920, by the steamship 
Major Wheeler. This service will be of a protective nature to American trade 
in that it will afford the unusual opportunity for American steamship operators 
to determine in joint conference with competing lines under foreign flags the 
measure of transportation rates on manufactured and raw materials between 
foreign markets and Pan American countries in order to aid the United 
States exporters and importers in mecting competition in the Pan American 
markets. . 

Plate/Europe (United Kingdom and French Atlantic-Hamburg range).— 
This service consists at the present time of 6 refrigerator vessels which carry 
frozen products from the Plate to European ports. 

West Africa/United Kingdom.—As previously stated, this berth is worked in 
connection with the New York/West African. | 

Feeder services.—These services, which аге 3 in number, аге maintained Бу 
a fleet of 9 vessels of an average of 3,500 deadweight tons each. One extends 
from Hongkong to Calcutta; the second from Shanghai south to Saigon; and 
the third from Shanghai north to Tientsin and Chefoo. The feeder boats carry 
the cargoes between the smaller ports in this range and the principal trans- 
shipment centers, at which the larger freighters call at regular intervals. 


Cargo and Passenger Services. 
On June 30, 1920, the Board had established two combination 
freight and passenger services, as follows: 


New York/East Coast of South Amcrica.—Three vessels of a total of 25,680 
dead-weight tons. 

New York/South and East Africa.—One vessel of 8,500 deaud-weight tous. 

The remaining freight and passenger vessels are at the present 
time undergoing reconditioning preparatory to their being placed 
in regular runs. In addition, others are in the process of construc- 
tion. 
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Summary. 


In summary, the Shipping Board, on June 30, 1920, had a total of 
209 general cargo berths and 2 passenger and cargo berths. The 
former give to shippers by American vessels 229 services. The fleet 
of the Board in operation, which makes possible the continuation of 
this program, now consists of 1,294 steel vessels of a total of 8,253,416 
deadweight tons. 

In the Division of Operations the needs of the various trades are 
given constant study, in order to provide full cargoes for our vessels 
whenever possible. The establishment of trade routes has been given 
careful attention. A more comprehensive statement is incorporated 
under Part III of this report. 


ESTABLISHMENT OF FOREIGN AGENCIES. 


The Shipping Board has been keenly alive to the necessity of 
establishing supervising foreign agencies. Such agencies were made 
necessary on account of the inability of the operators’ agents to ex- 
pedite the dispatch of vessels and to the prevalence of high-handed 
and questionable practices on the part of ship chandlers, stevedoring 
companies, and supply houses. In most foreign countries, notably 
Епгоре, governmental control over port and inland transportation 
is extensive, and operators’ agents are unable to secure the coopera- 
tion of government officials who are indifferent to assisting private 
firms. It has been repeatedly demonstrated that these officials will 
cooperate with the Board’s direct representatives. 

' Many shipmasters, away from direct contact with the home office, 

through carelessness and inexperience, do not give the Board’s inter- 
est their best attention. It is difficult for foreign alien agents, even 
if willing, to control them. The knowledge of direct supervision 
close at hand acts as a check and improves the morale of the per- 
sonnel afloat. Many of the Board’s operators necessarily select 
agents without adequate knowledge of their experience or efficiency 
and have no check on them whatsoever. For this reason poor re- 
sults could be excused without challenge. Supervision has stopped 
this practice and strengthened operators abroad. 

Furthermore, it is evident that foreign alien agents can not be 
expected to render the same service to American shipping interests 
as to vessels flying the flag of their own nation, and if there be a 
conflict of interests the favor will, of course, go to their own ships. 

For the purpose of relieving these conditions the Board in Octo- 
ber, 1919, adopted a plan for the establishment of supervising for- 
eign agencies. This supervision includes: 

1. Expediting the turn around of Shipping Board vessels and assisting to 


obtain it. 
2. Check on the necessity for and cost of repairs. 
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. Check on purchase of supplies. у 

. Check of efficiency of vessel personnel abroad. 

. Control of homeward cargoes to eliminate unnecessary competition. 
. Development of homeward business through operators’ agents. 

. Report on the efficiency of operators’ agents. 

Report on matters generally affecting American interests. 

. Handling marine disasters, surveys, and legal difficulties. 


Фо 3 олы со 


Іп general, foreign representatives have the same authority апа 
functions as those exercised by the district officers and agents of the 
Division of Operations in United States ports. 

The organization provides four classes of representation: 

1. General European office, controlling general and port agencies 
in continental Europe and the British Isles. | 

9. General agencies controlling port agencies for a district intended 
to cover all world’s trades. 

8. Port agencies in principal ports (except where general agents 
are established). 

4. Special agencies (or representatives). Where business is light 
or operators have their own office, it 13° proposed to appoint as rep- 
resentatives American firms or individuals engaged in nonconflicting 
occupations, such as marine surveyors, who will supervise repairs and 
generally assist the operators. 

Thus far agencies at the following places have been established : 


United Kingdom: 


Italy—Continued. 


London. Reggio and Calabria. 
Liverpool. Brindisi. 
Manchester. Bari, 
Cardiff. Aucona. 
Fowey. Trieste. 
Hull, Messina. 
Newcastle. Siracusa. 
Falmouth Palermo. 
Glasgow. Venice. 
Dublin. Holland and Belgium: 

France: Rotterdam. 
Paris. Antwerp. 
Bordeaux. Denmark and Sweden: 
Havre. қ Copenhagen. 
Dunkirk, Dieppe, and Calais. Gothenburg. 
St. Nazaire and Nantes. Poland and Germany :. 
La Rochelle and La РаШсе. Danzig. 
Brest. Hamburg. 
Marseille. Finland : 

Italy: Helsingfors. 
Naples. Spain: 
Genoa. Gibraltar. 
Savona. Barcelona. 
Spezia. Egypt: 


Civitavechhia. 


Port Said and Alexandria. 
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Levant: 

Constantinople. 
Cuba: 

Habana. 
Bermuda: 

Hamilton. 
Brazil: 

Rio de Janeiro. 
Argentina and Uruguay: 

Buenos Aires. 


AZores: 

Horta. 
Japan: 

Yokohama. 
China: 

Shanghai. 
Philippine Islands: 

Manila. 
Mexico: 

Tampico, 


The original agency plan provided, in addition to those already 
established, for agencies at the following places, the establishment 
of which is now under consideration: 


Spain (port agency) : 
Valencia (Almeira and Huelva). 
Bilbao (Satunder and Corunna). 
Levant (port agency): 
Galatzz (Constanza). 
Batum. 
Piraeus. 
Salonika, 
Nonorissisk. 
Germany (port agency): 
Bremen. 
Wilhelmshaven (Kiel Canal). 
Stettin. 
Scandinavia (port agency) : 
Reval. 
Malmo. 
Stockholm. 
Bergen and Christiania. 
Orient (special agents) : 
Hongkong. 
Vladivostok and Dalny. 
Caleutta. 
Saigon. 
Bombay. 
Dutch East Indies. 


Africa (special agents) : 
West Coast (headquarters, Dakar). 
Capetown. 
Durban. 
Beira. 
Zanzibar (Mombasa). 
Tunis (Bizerta). 
Oceania (special agents) : 
Sydney. 
Auckland. 
Melbourne. 
South America: 
Port agencies— 
Valparaiso (possibly general 
agency). 
Callao. 
Iqueque (nitrate ports). 
Special agent— 
Guayaquil. 
Miscellaneous: 
St. Thomas. 
Trinidad. 


In addition to the establishment of direct agencies, encourage- 
ment has been given to American firms who upon their own initia- 
tive and capital have opened offices abroad. Where such firms are 
established with adequate facilities and capable of rendering efficient 
service the Board has directed the consignment of its vessels to them 
for handling. It is hoped and confidently expected that the Board’s 
agencies abroad will be instrumental in developing such agencies 
under the control and management of American citizens, who, in 
addition to their own pecuniary advancement, will give preferential 
treatment to American vessels in securing return cargoes, economi- 
cal administration in the matter of port charges, and expeditious 
dispatch. 
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DIVISION OF REGULATION. 


History of the Division of Regulation. 

A primary purpose of the shipping act, 1916, as announced in its 
preamble, was “to regulate carriers by water engaged in the foreign 
and interstate commerce of the United States.” The duty imposed 
upon the Board in this respect is mandatory. Consequently, one 
of the first functions which the Board prepared to exercise was that 
of regulation, and the Division of Regulation was created in May, 
1917, as the instrumentality for enforcing the regulatory provisions 
of the act. 

The division immediately compiled the necessary information re- 
garding water carriers operating in our domestic and foreign com- 
merce to permit the determination of their status under the regu- 
latory sections. The division then drafted tentative regulations to 
govern the publication, posting, and filing of rates by the interstate 
water carriers, foreign carriers not being required by the act to file 
such records. Carriers in our domestic as well as in foreign commerce 
and other persons subject to the act were then directed to file with 
the board the traffic contracts and other agreements mentioned in 
the fifteenth section of the shipping act, 1916. Rules of practice to 
govern proceedings instituted under section 22 of the act were also 
prepared by this division and adopted by the Board. At this junc- 
ture the entrance of the United States into the World War necessi- | 
tated the concentration of the Board’s effort upon the building and 
operation of vessels, submerging for the time being its regulatory 
activities. Even during the emergency, however, a strong effort was 
made to maintain the records of the office and gather all pertinent 
information. Following the armistice the division again renewed 
its regulatory activities, and since that time the work has steadily 
increased in volume. 

Rate Functions of Division of Regulation and Division of Operations Distin- 
guished. 

Some confusion or misunderstanding prevails as to the rate-regu- 
lation work carried on by the Division of Regulation and the rate- 
making or rate-controlling work performed by the Division of 
Operations. It is important, therefore, to clarify these jurisdic- 
tional differences. 

The Division of Regulation deals exclusively with common car- 
riers by water in the domestic and foreign commerce of the United 
States. Its functions are quasi judicial. The shipping act leaves 
with the common carriers the right to initiate rates, which, however, 

in respect of interstate carriers, must be published, posted, and filed 
in accordance with regulations prescribed by the Shipping Board. 
If shippers feel that any rates so filed are unduly discriminatory, ex- 
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cessive, unreasonable, or otherwise in violation of the shipping act, 
1916, they may file with the Board under section 22 of the act a sworn 
complaint setting forth their grievance and praying for corrective 
action by the Board and reparation for damages sustained. After 
all necessary pleadings are filed the division holds an open hearing 
at which both sides are allowed to present evidence and cross-ex- 
amine witnesses. If upon the facts proved it appears that the rates 
are unduly discriminatory or unreasonable, the carrier is directed 
by formal order of the Board to adjust its rates in such a manner as 
to correct the evil found to exist. It will thus be seen that the divi- 
sion in no sense can be said to be making rates, but is merely acting 
as a judge of the rates made directly by the carriers. 

While the Division of Operations was engaged extensively in op- 
erating vessels directly, it maintained a rate-making section, the func- 
tion of which was to actually determine and make the rate which 
should be charged shippers. Since the Shipping Board vessels have 
been operated by private interests, the Division of Operations, 
through its agreement with the operators and its power to allocate 
vessels, maintains a large measure of control over the actual rates to 
be exacted by the operators. Тһе operators engaged in a particular 
trade organize what may be termed a steamship conference, the chair- 
man of which is a representative of the Division of Operations. 
They meet at stated intervals and fix the rates to be paid by the 
shippers. The rates so fixed are, of course, liable to attack by ship- 
pers on the ground of unreasonableness or undue discrimination, in 
which event the Division of Regulation would pass upon them as in- 
dicated in the preceding paragraph. It is therefore manifest that the 
rate functions of the Division of Regulation and the Division of 
Operations are widely different. 


Carriers’ Conferences and Contracts. 

One of the principal activities of the Division of Regulation dur- 
ing the past year has been the handling of carriers! conferences, 
contracts, agreements, and understandings in respect of rates, traffic, 
pooling of equipment, or traffic and other working arrangements 
filed under the provisions of section 15 of the shipping act, 1916. 
Owing to the constantly changing conditions in the shipping world, 
this branch of the work of the Division of Regulation is assuming 
large proportions. 

At the end of the fiscal year there were on file in this office 33 con- 
ferences. These conferences are, in the main, organizations of 
steamship companies designed primarily to cooperate in such man- 
ner as to prevent destructive competition, under which function 
various subconferences, or, as designated in certain regions, trade 
conference groups. Іп one instance, Gulf Shipping Conference 
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(Inc.), there are 14 subsidiary conferences or trade groups. Most 
of these conferences hold weekly meetings, at which matters of vital 
interest to the particular trade are discussed and definite action 
taken. The filing and analyzing of the minutes, tariffs, and other 
conference papers in order to determine whether or not they are in 
contravention of the existing law is a task which is not only diffi- 
cult but one which must be kept strictly up to date in order to be 
effective. It should be remembered that a large percentage of the 
new conferences being filed with the Board are a direct result of the 
Shipping Boards’ participation in the coastwise and foreign trade 
of the United States. The carriers forming the new conferences are 
all American, although they operate on the same plan as the foreign 
line conferences which have been established for many years. 

The carriers’ contracts which were filed prior to and during the 
war and which lay practically dormant in the files until the begin- 
ning of last year have all been brought up to date. Many of the 
contracts were found to be canceled or superseded by new ones. 
There are at the present time 194 contracts on file. 

Formal Docket. 

The formal docket embraces proceedings under section 22 of the 
shipping act, bringing into issue rates, regulations, and practices of 
common carriers subject to the jurisdiction of the Board. 

Informal Docket. 

During the past year 42 complaints were placed upon the informal 
docket of the Division of Regulation under the provisions of article 
24 of the rules of practice іп proceedings under the shipping act. 
Shippers complained against rates and practices of carriers operat- 
ing in both our foreign and domestic commerce. The nature of the 
complaints were various; such, for example, as the exaction from 
shippers of rates not legally on file with Һе 'Воага, the wrong 
classification of articles of commerce, embargoes, damage to goods 
in transit, and refusal to accept shipments when tendered. The com- 
plaints were taken up with the carriers by correspondence or confer- 
ence, and in the majority of cases were adjusted in favor of the 
shippers. Others proved to be unfounded and the carriers without 
fault. Pending cases are being steadily brought to a point where 
they can be disposed of to the satisfaction of all parties concerned. 
Deferred Rebates. 

A very important section of the shipping act is section 14, now 
strengthened by section 20 of the merchant marine act, 1920, which 
prohibits the use of deferred rebates or the indulgence in other un- 
fair practice in respect of our export or import trade. 

A deferred rebate is defined by this section as “a return of any 
portion of the freight money by a carrier to any shipper as a con- 
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sideration for the giving of all or any portion of his shipments to 
the same or any other carrier, or for any other purpose, the payment 
of which is deferred beyond the completion of the service for which 
it is paid, and is made only if during both the period for which com- 
puted and the period of deferment the shipper has complied with the 
terms of the rebate agreement or arrangement.” 

The granting to shippers of deferred rebates by steamship con- 
_ ference lines has in the past worked great injury to the American 
merchant marine. Since the passage of the shipping act 11 deferred 
rebate cases have been handled by this division. The practice was 
alleged to obtain in connection with trade between the United States 
and Venezuela; between the United States and Haiti; between the 
United States and Trinidad; in the Philippine Islands trade; be- 
tween the United States and the West Indies; and between the 
Orient and Europe and South America and Europe. 

Investigations developed that in some cases the facts were not 
sufficient to establish a violation of the shipping act, as the traffic 
moved between exclusively foreign ports. However, the merchant 
marine act has extended the scope of the deferred rebate section so 
as to make it applicable to deferred rebates granted in foreign com- 
merce under certain circumstances. In other cases it appeared that 
the alleged offenders had issued or were about to issue a deferred 
rebate circular which would give to shippers who patronized their 
lines exclusively for a period of at least six months, quite a substan- 
tial rebate on the freight charges. Prior to the expiration of the 
six months this division caused the carriers to revoke such circulars, 
ав а result of which no deferred rebates were paid. Тһе carriers 
were strongly admonished that any infraction of the law in the 
future would subject them to the penalty of the statute. Only three 
deferred rebate complaints are now under investigation. 


Tariffs. 
The checking, analyzing, and filing of tariffs submitted by the 


interstate water carriers subject to the Board constitutes a large 


part of the work of the division. During the year 1,452 new tariffs 
were received, checked, and filed. These tariffs show rates on the 
Atlantic, the Gulf, and the Pacific coasts, as well as the Great Lakes; 
also to Porto Rico, Canal Zone, Hawaii, Alaska, and the Philippines. 
A duplicate tariff file is maintained in the division. This file is 
kept up to date and is open to public inspection at any time. This 
privilege is being taken advantage of by representatives of various 
shippers and persons directly interested in water-borne commerce. 
. Regulations for the publication, posting, and filing of tariffs with 
the Board were compiled and issued in а pamphlet entitled * Tariff 
Cireular No. 1," effective April 30, 1990. Since that date, common 
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carriers by water in interstate commerce subject to the jurisdiction 
of the Board have been required to file their tariffs in accordance 
with said regulations. | 

At the present time 99 interstate water carriers are filing tariffs, 
which represents an increase of 40 over those filing during the pre- 
vious year. In addition, 10 tariff agencies are submitting tariffs. 


General. 

A very important feature of the work of this division has been 
the compiling of data gathered by means of General Circular No. 2. 
This circular was first issued in 1917, and it has been revised sev- 
eral times. In its present form it is a complete questionnaire as 
to the operations of steamship companies, and from the information 
submitted thereon the Division of Regulation is able to tell whether 
or not the operations of a steamship company come within the pur- 
view of the shipping act. A large number of companies have been 
circularized and each of them placed in one or more of 10 classes. 

A tabulation of the above-mentioned classes of steamship lines is as 
follows: 

1. Water carriers whose services have been discontinued---------------- 152 
2. Interstate water carriers operating on rivers, lakes, or осеайз-- 106 


3. Water carriers operating in interstate commerce on the inland waters 
of the United States, either river, lake, or canal (excluding the Great 


Lokos) ее oe neri. 69 
4. Water carriers operating towage, lighterage, or ferriage зегујсе______ 62 
5. Water carriers engaged in interstate tramp service---------------—-—- 117 
6. Water carriers engaged in foreign tramp service__________________-__ 115 
7. Water carriers subject to the jurisdiction of the Interstate Com- 

merce: COMMISSION сысы а ре реда Ба eee Sees 29 


8. Water carriers operating on regular routes in interstate commerce on 
the high seas or Great Lakes, subject to jurisdiction of the Ship- 
pine Board ыы ег eh ee eo oe ue a 99 
9. Water carriers operating on regular routes іп foreign commerce af 
the United States, subject to jurisdiction of the Shipping Board.... 165 
10. Water carriers conducting an exclusively proprietary зегујсе________ 69 
An examination of the above tabulation discloses that a very small 
proportion of the water carriers operating in our commerce are sub- 
ject to the regulatory jurisdiction of the Board. 


Merchant Marine Act, 1920. 


The merchant marine act leaves the regulatory sections of the 
original shipping act intact, but reinforced in several particulars. 
In respect of deferred rebates the Board may, after full hearing, 
determine whether a person not a citizen of the United States and 
engaged in transportation by water of passengers or property has 
violated any provisions of section 14 of the shipping act, or is a 
party to any arrangement involving in respect to water transpor- 
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tation between foreign ports the granting of deferred rebates or 
indulging in other unfair practices, which arrangements exclude 
from admission upon equal terms with other parties a common car- 
rier by water which is a citizen of the United States. If the Board 
finds said section to have been violated, it must certify such fact 
to the Secretary of Commerce, who shall refuse entry into any port 
of the United States or its possessions of a vessel owned, operated, 
or controlled directly or indirectly by the offending party. The new 
act, with exceptions therein stated, makes it unlawful directly to 
transport merchandise between points of the United States, including 
districts, territories, and possessions embraced within the coastwise 
laws, in any other vessel than a vessel built and documented under 
the laws of the United States and owned by a citizen of the United 
States. 

It also enables the Board, through the Interstate Commerce Com- 
mission, to cause the establishment of preferential rail rates to Бе 
enjoyed on traffic moving from interior points of the United States 
to a port and thence to a foreign country, provided the ocean por- 
tion of the transportation is handled by an American vessel. 


PORT FACILITIES COMMISSION. 


In November, 1919, the Board definitely decided to retain the Port 
Facilities Commission in an advisory capacity. At that time nego- 
tiations were conducted and arrangements made with the Board of 
Engineers for Rivers and Harbors of the War Department, for the 
continuation of that portion of the Port Facilities Commission’s 
work pertinent to our home ports. The valuable files of the Port 
Facilities Commission were loaned to the Rivers and Harbors Board, 
which has continued the port facilities work. 

In consequence of this arrangement, the work of the Port Facili- 
ties Commission of the Shipping Board, since December, 1919, has 
been merged gradually into similar work of the Board of Engineers 
for Rivers and Harbors of the War Department. 

Previous to December, the principal activities of the commission 
were as follows: 

The Chief of Engineers of the Army having requested the com- 
mission to review a proposition for a combined port and railway 
passenger terminal in harbor district No. 3 at Chicago, Ill., a study 
of this subject was made and: a comprehensive report submitted. 

The Navy Department having proposed a joint naval repair sta- 
tion and overseas terminal at the Dayonne, N. J., tide flats in. New 
York Harbor, a study of this subject was made and plan prepared 
outlining a suggested scheme for economical operation. Somewhat 
later the subject of an overseas terminal at Jamaica Bay, Long 
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Island, having been suggested, an outline plan of this development 
was prepared and map drawn showing proposed railroad belt and 
tunnel connection between Bayonne and Jamaica Bay. 

Studies were made with regard to proposed commercial utilization 
of the Army overseas bases at Philadelphia, Norfolk, and New 
Orleans. 

A study was made and report submitted with reference to the 
utilization of the ports of Portland, Ме., and Boston, Mass., for over- 
seas commerce. 

А complete voyage of а Shipping Board vessel was analyzed with 
a view to a determination of the economy which would be effected 
by the more rapid turn around of vessels in port. This study de- 
veloped the fact that a close supervision of the operations in port of 
each vessel would undoubtedly result in material economy, and it was 
shown that had the period in port of the particular vessel in question 
been cut down to a reasonable number of days the savings would 
have been large. The analysis was made in great detail, and is 
believed to be worthy of study at this time. 

In general connection with the Chicago terminal study, statistics 
were collected with reference to freight traffic handled, rail and lake 
separately, and to the port facilities of the principal ports situated 
upon the Great Lakes. 

Tables were prepared showing dimension data with regard to 
available graving docks, floating dry docks, and marine railways, 
together with location and ownership, in the ports of the United 
States. · А study was also made with regard to dry-dock facilities 
necessary for the merchant marine upon the completion of the amp 
ping Board program. 

Compilation of data pertaining to the characteristics and facilities 
of our domestic ports was continued, as was also the preparation of 
maps showing in each case the location and nature of the various 
port facilities. 

A study of methods for handling miscellaneous cargo was con- 
tinued and expanded to include the transfer between rail and water 
on inland waterways, with especial reference to such streams as the 
Ohio and Mississippi Rivers, which have a wide range of water level. 

Information was compiled regarding exports and imports of the 
principal ports of the South Atlantic seaboard. A separate com- 
pilation was made with regard to manufactured, mineral, agricul- 
tural, and lumber productions in these States. 

A study was made with regard to exports and imports interchanged 
through Pacific coast ports between the United States and the Orient. 

One requirement of the merchant marine act, 1920, is that the 
Shipping Board, in cooperation with the Secretary of War, shall 
promote and develop ports and transportation facilities in connection 


68 FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 


with water commerce. The Chairman of the Shipping Board has 
therefore appointed a representative of the Board to join in a con- 
ference with representatives of the War Department to work out a 
plan of joint operation. A preliminary meeting has been held with 
the Chief of Engineers and the Chief of Transportation Service of 
the War Department, and it is believed that a plan will be formu- 
lated at once which, while avoiding duplication of effort on the part 
of various departments of the Government, will reduce the expense 
of collecting the necessary statistics. 


DIVISION OF INDUSTRIAL RELATIONS. 


At the beginning of the year just closed labor problems arising in 
connection with vessel operation were under the supervision of the 
Marine and Dock Industrial Relations Division, whereas questions 
respecting ship construction were handled by a staff of the United 
States Shipping Board Emergency Fleet Corporation, having head- 
quarters at Philadelphia. November 20, 1919, the Shipping Board, 
by resolution, consolidated the two departments into one organiza- 
tion and changed the name of the Marine and Dock Industrial Rela- 
tions Division to the Division of Industrial Relations. Shortly 
afterwards there was a physical merging of the two offices, and the 
whole work is now carried on from headquarters at Washington. 


Marine Labor. 

The number of men required to man the vessels actually owned and 
controlled by the Shipping Board on June 30, 1920, was approxi- 
mately 60,000. During the war the Washington organization, now 
known as the Division of Industrial Relations, felt responsible for 
the maintenance of industrial peace not only on Shipping Board 
vessels but on the whole body of American shipping, in so far as it 
was needed to help win the war. To assist the Shipping Board in 
this task the private steamship owners and the marine labor unions 
on the Atlantic and Gulf coasts voluntarily delegated to the Shipping 
Board authority to establish such wage rates and working rules as 
the Board might deem fair, said awards to be binding on both sides. 
With the coming of peace, however, and especially after the return 
of the American expeditionary force to the United States, it was felt 
that the Shipping Board should no longer attempt to fix standards 
for privately owned vessels, but that, on the contrary, it should on 
its own vessels follow such rates and standards as might be worked 
out by private agreement between the American vessel owners and 
the maritime workers. 

In the main the Shipping Board has adhered to this policy during 
the past year and devoted its chief attention to the many concrete 
problems which have risen in connection with the operation of its 
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own fleet of vessels. At the beginning of the year and again at the 
close it did, however, use its good offices to help bring together the 
private shipowners and the unions to the end that agreements might 
be worked out which would be satisfactory to all parties and give 
stability to labor on board ship. Similarly at other times the Di- 
vision of Industrial Relations has worked to bring about a better 
understanding on controverted questions. It was largely due to pro- 
longed educational effort on the part of the Shipping Board that in 
the new agreements with the Atlantic and Gulf sailors’, firemen’s, 
and cooks and stewards’ unions effective May 1, 1920, provision is 
made for a grievance committee which will interpret the agreements 
and try to prevent the small but troublesome misunderstandings 
which always arise from assuming serious proportions. By partici- 
pating in the May 1, 1920, agreements the Shipping Board has ob- 
tained the pledge of the unlicensed seamen to work another year at 
the previous wage rates. New agreements have also been entered 
into fixing the wages of seamen sailing from the Great Lakes to the 
ocean. The old agreements with the licensed officers had not yet 
expired by June 30, 1920, nor had any of the agreements for the 
Pacific. 

During the year there has been one great marine strike. Begin- 
ning about July 8 and ending about July 26, 1919, practically all ves- 
sels entering Atlantic and Gulf ports were held up by a strike of sea- 
men and (during the last few days) of marine engineers. The strike 
started because of a dispute regarding union preference and was 
ended by wage advances ranging around 20 per cent, the scale then 
established being the one still in force. The only other marine strike 
was that of engineers on ocean-going towboats, who struck in sup- 
port of a demand for a third engineer. This strike failed. After 
these strikes the tendency has constantly been toward more amicable 
relations between vessel owners and seamen. 

The Director of the Division of Industrial Relations has герге- 
sented the Shipping Board on the navigation laws revision com- 
mittee, which has laid before the Shipping Board a number of 
recommendations regarding alterations or additions to the navigation 
laws. 

Longshore Labor. 

While the war was in progress the wages and working conditions 
of longshoremen at most of the ports of the United States were fixed 
by the National Adjustment Commission, a body made up of repre- 
sentatives of the Shipping Board, the International Longshoremen’s 
Association, and the private employers of longshore labor. For some 
months following the armistice this arrangement was continued by 
mutual consent, and then in September, 1919, the National Adjust- 
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ment Commission was formally reconstituted on a peace-time basis. 
The September, 1919, agreement did not, however, include any ports 
on the Pacific coast, nor has the commission under the new agree- 
ment jurisdiction over the Great Lakes, except by special submission. 
The commission’s jurisdiction over coastwise longshoremen is limited 
to a few lines, and covers only North Atlantic ports. Following the 
return of the railroads to private ownership, March 1, 1920, the 
commission was no longer a very large factor in the coastwise situa- 
tion. At the close of the year the chief longshoremen, coming under 
the National Adjustment Commission, were therefore the deep-water 
longshoremen at the various Atlantic and Gulf ports, which was 
never fully organized under the commission, not being included. 

The 12 months just ended have been filled with an exceptional 
amount and variety of longshore labor difficulties, both in the case 
of longshoremen coming under the National Adjustment Commis- 
sion and in the case of those without its jurisdiction. The national 
officers of the International Longshoremen’s Association, the organi- 
zation with which the Shipping Board and longshore employers 
had entered into the agreement to set up the National Adjustment 
Commission, have been thoroughly faithful and exceptionally ener- 
getic in striving to give effectiveness to the awards of the commis- 
sion, and in the end they have in every case succeeded in compelling 
acceptance. But following the issuance of the October, 1919, deep- 
sea award for New York (granting a 5-cent advance) the associa- 
tion was unable to prevent a serious strike of its members, which 
in New York and New Orleans tied up shipping operations for about 
one month. | _ 

Of the longshoremen not coming under the National Adjustment 
Commission there have been serious and usually protracted strikes 
at San Francisco, Seattle, Philadelphia, and the coastwise longshore- 
men at Atlantic and Gulf ports, the causes varying in each instance, 
but usually being closely associated with radical agitation. 

The director of the division has conducted a personal investigation 
of the longshore, and also the shipyard labor, disputes at San Fran- 
‘cisco and other Pacific ports. 


Ship Construction and Repair. 


Throughout all except the first three months of the year just 
closed the Shipping Board has adhered to a program of leaving to 
the ship-construction and ship-repair yards as complete liberty as 
possible in the administration of their own labor policies. At the 
beginning of the year the Emergency Fleet Corporation, continuing 
the policy introduced during the war, was still enforcing through an 
administrative staff the provisions of the last award of the Ship- 
building Labor Adjustment Board, dated October 1, 1918. This 
policy of administrative enforcement was terminated October 1, 1919, 
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and a few weeks later the district representatives of the Emergency 
Fleet Corporation charged with the administration of labor matters 
were discontinued. 

Although the details of labor administration were by this step - 
turned back to the yards in а very complete manner, it has not been 
possible for the Shipping Board to avoid laying down some general 
policies touching those aspects of the labor question which affect 
directly the Board's own interests. А large portion of the ship- 
construction contracts have been on a cost-plus basis, and on these 
contracts the actual burden of any increased wage costs would in- 
evitably fall on the Shipping Board, and through the Board on the 
 eountry at large. The Shipping Board therefore could not avoid 
the responsibility of preventing any undue increase in wages on ship 
construction. The general attitude of the Board has been that the 
rates fixed by the Shipbuilding Labor Adjustment Doard in its last 
award were fair rates and that it would not be warranted in approv- 
ing of further increases. On September 30, 1919, the Chairman of the 
Shipping Board announced the following policy: 

The United States Shipping Board Emergency Fleet Corporation takes the 
position that, following the policy announced by the President, no increase be 
authorized over the Macy scale, which is continued in effect after October 1, 
unless а change is authorized after the White House conference; and if ship- 
builders in the meantime put any increase into effect it must be understood 
that they do so at their own cost, and that the Emergency Fleet Corporation 
will not, directly or indirectly, assume or pay any part of such increase. 

The policy laid down in this announcement has been followed 
consistently through the year, and for the most part with success, 
though not before the position of the Board had been tested out by 
a number of strikes. The restrictions on wage advances being con- 
fined to cost-plus yards, the Shipping Board did not interpose any 
obstacle to an 8-cent advance on each classification agreed to by the 
lump-sum yards in the Northwest. Тһе advance in the lump-sum 
yards around Puget Sound had a disquieting effect on the cost-plus 
yards at San Francisco, with the result that there was a strike 
involving about 35,000 men, which lasted from October 1, 1919, to 
December, 1919. Later there were а number of shorter and less 
serious strikes in other localities. These strikes were ended by the 
men returning to work at the former rates. At the close of the 
year, June 30, 1990, a repair-yard strike at New Orleans remained 
unsettled. ` 

Notwithstanding these strikes and many requests for changes in 
specific rates, the men in the shipyards have shown that they are, 
on the whole, satisfied with the extension of the rates of the Ship- 
building Labor Adjustment Board down to the present time, particu- 
larly in view of the support which the attitude of the Shipping 
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Board has carried against any wage decreases. Since May, 1990, 
а committee appointed jointly by the Shipping Board, the Navy 
Department, and the American Federation of Labor has been investi- 
сайпо the situation in ship-construction yards. 

The construction program of the Shipping Board is now nearing 
completion, the number of shipyard employees building vessels for 
the Emergency Fleet Corporation having decreased from 989,594 
on July 1, 1919, to about (5,000 on June 30, 1920. An important 
phase of the work of the Division of Industrial Relations as affecting | 
ship construction has become the interpretation of the awards of the 
Shipbuilding Labor Adjustment Board in their bearing on the reim- 
bursement of yards for wage advances. Тһе Division of Industrial 
Relations maintains a representative on the Wage Reimbursement 
Committee, and is also engaged in a codification of the awards, 
ruling, and interpretations of the Macy Board. 


SHIP SALES DIVISION. 


The Ship Sales Division functions under the direction of the 
Shipping Board, and all matters pertaining to the sale of vessels are 
submitted to the Board for action before a sale is finally consum- 
mated. In order that the Board may be in possession of all facts in 
connection with the proposed sale of any vessel it is necessary for the 
Ship Sales Division to establish the financial responsibility of the 
purchaser, also his ability to carry out his contract for purchase; 
whether or not the proposed form of insurance will properly protect 
the Board against loss by accident or fire, or any other contingency 
which might arise which would imperil the interests of the Board 
in that particular vessel. 

There were inaugurated during the year three distinctly separate 
policies which had for zur purpose the sale of ships by the Shipping 
Board, namely: 

1. Deferred-pagymoent plan.—Twenty-five per cent cash on delivery, 124 per 
cent in 6 months, 124 per cent in 12 months, balance in equal semiannual in- 
stallments of 64 рег cent extending over a period of four years, with interest 
at 5 per cent per annum. 

2. Charter-purchase plan.—Two and one-half per cent of purchase price de- 
posited with offer, payments of $8.30 per deadweight ton per month, payable in 
monthly installments in advance. After payments have reached 50 рег cent of 
the total value of the vessel plus 5 per cent interest on deferred payments, title 
to pass to purchaser. Deferred payments for balance, with interest at rate of 
5 per cent per annum, to extend over period of five years from date of contract, 
payable in equal semiannual installments. 

3. Charter-purchase plan of April 8, 1920.—Five dollars per deadweight ton 
per calendar month in advance, commencing on and from the day of the de- 
livery, and at and after the same rate for any part of a month; the hire to con- 
tinue until the delivery of the vessel in good order and condition to the owner. 


FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 78 


The activities of this division in conducting its regular business 
accomplished the sale of the 426 ships, aggregating approximately 
2,195,440 deadweight tons. The various classes and the sales value 
are shown in the following table: 


Ship sales as of June 30, 1920. 


Num- Dead- 
ber of: weigh Sales value. 
vessels. tons. г 


New steel vessels: 


RO наз аа ҮС ТОТА m 181 820,761 $132, 643, 393. 70 
ЖЕПТЕЕТЕТӘРА С АА И 3 25, 553 5, 539, 607. 71 
Freight and равзепрег......................................... 2 10,650 3, 283, 000. 00 
Развенев АРКОНИ Е Қы ана на so 2 8,610 2,250,000. 00 

Reconveyances (stcei): 

PAL Ok hao oe ЕЛА ИС TT PT E 33 287,248 32, 227, 633.73 
WOU OVS и boo а р OAC waarmee 37 385, 592 50, 552, 290. 68 
БРазчепрегсг о ааа ааа Sus veia Calas ews 2 9,972 1,690,372. 66 

Reconstruction lakers (сагро)..................................... 27 100, 201 4, 642, 104. 12 
Ex-Austrian (steel): 

ТРО аа орым атаман атты ence ween бориш 5 | 29, 588 4, 099, 082. 50 
Ex-German (steel): 

ВЕР a TOUT 33 191,676 24,233, 491. 00 
PaSSSCDHOP. улады ды ы атыла Шаа ышы дата a ра 4 20,402 750,000. 00 
Freight and раввепрег......................................... 1 2,620 300, 000. 00 
байПег8 еа ли ка we nies наьа ылды кари а 6 22,197 1,220,835. 00 

Soe ced ЛЕНИН ИК в УЛ Іле сат cae 21,000. 00 

Wood vessels: 

Cargo— 
МО нне о н наа ео асе 34 150, 576 7,095,352.21 
Old е а сарылар — RR 1 2,700 10, 000. 00 
МУ Оскара виа NO Pa eR ERU UE dE M 3 10, 828 35, 631. 00 
Ватев ВЕ НИНА ИНЕС нь 45 88, 416 2,395, 400. 00 
Composite vessels (сагро)......................................... 6 20, 850 1,085, 000. 00 
ооо vessels (tanker) „аена ооо cds ex aw rs 1 7,000 700, 000. 00 
ugs: 

Wood 5 235555. m 202 c 1, 744, 400. 00 
Stol она во епа вага ыа Мы КЫА wel me МИ ЛЕ ОО рны 27 СЕБЕБ 3,396, 000. 00 
ЖОТА us coe на ы ҚҚА айығар ИА | 426 | 2,195,440 279,914,594.31 


LEGAL PROBLEMS INVOLVED IN THE SALE OF SHIPS. 


In connection with the work of the Ship Sales Division, the Law 
Department has been called upon to prepare various forms of con- 
tracts under which the Board has sold and leased vessels. Тһе first 
agreement prepared was the 25 per cent deferred-payment plan. 
This plan necessitated the preparation of а purchase agreement and 
vessel mortgage. 

The next plan adopted by the Board was known as the charter- 
purchase plan, the first series of this agreement calling for $8.30 
charter rate and the second series for $5 charter rate. Several charter 
parties covering various modifications of the foregoing plans to meet 
the requirements of special cases have also been prepared. 

A vessel mortgage was prepared which was a consolidation and 
modification of the purchase agreement and mortgage used in con- 
nection with the 25 per cent purchase plan, which form has now 
been revised to meet all the requirements of the ship-mortgage 
act, 1920. 
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Besides preparing the standard form agreements, the Law Depart- 
ment has prepared the various documents necessary in connection 
with the consummation of the 426 sales made during the past fiscal 
year. 

The Law Department has been also called upon to render decisions 
construing the various features of the shipping act in connection 
with the sale and transfer of vessels to foreign registry and to pass 
upon various financial questions involved in sale of vessels, these 
questions arising principally in connection with guarantees and bonds 
required in connection with sales of vessels to foreigners. 


UNITED STATES SHIPPING BOARD 
EMERGENCY FLEET CORPORATION 


Division of Construction and Repairs 


PART II 
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П. UNITED STATES SHIPPING BOARD EMERGENCY FLEET 
CORPORATION, DIVISION OF CONSTRUCTION AND RE- 
PAIRS. 

CONSTRUCTION DEPARTMENT. 


On account of the early completion of the shipbuilding program 
and the policy adopted shortly after the signing of the armistice to 
reduce activities to a peace-time basis, it has been possible to effect 
a reorganization of the Corporation which represents a great saving 
in expenditures for administration. The rapid increase in the per- 
sonnel during 1917 and 1918 was followed by a corresponding de- 
crease in the number of employees during the entire fiscal year 1920, 
and it may be stated that the promptness which characterized this 
effort to diminish the volume of war expenditures has produced 
highly gratifying results with no impairment of efficiency. 

Resignations from the Board and the Corporation caused changes 
during the year in the membership of the board of trustees which, 
on June 30, 1920, was composed of the following officials: W. S. 
Benson, president; John А. Donald, vice president; John Barton 
Payne; Martin J. Gillen. 

After the resignation on March 1, 1920, of J. L. Ackerson, vice 
president in charge of construction, and the appointment of R. L. 
Hague as Director of the Division of Construction and Repairs, plans 
were adopted to consolidate these two branches of the work, which 
up to that time had been conducted independently, and the reorgan- 
ization had been completed by June 30, 1920, without causing inter- 
ruption to the construction program or the repair work. 

The remarkable production records of the first half of the year 
1919 were surpassed in the succeeding months. During September, 
1919, the Division of Construction delivered 150 ships of over 3,000 
deadweight tons each, representing а total of 810,386 tons. Prior 
to 1917 the maximum yearly output of ships in the United States was 
in the year 1908, when 1,457 vessels, of 921,324 deadweight tons, in- 
cluding all vessels of 5 net tons and over, were built; of steamships 
alone the total was 729,436 deadweight tons. Considering ocean- 
going vessels, the output for the month of September, 1919, has 
greatly exceeded maximum prewar deliveries for an entire year. 
These results were obtained, moreover, without overtime work or the 
payment of bonuses. Compared with the average annual construc- 
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tion of 476,092 dead-weight tons from 1890 to 1916, inclusive, the 
contrast is more striking. 

Early in the history of the Corporation much difference of opinion 
existed as to the volume of tonnage which could be built in one year. 
It was generally believed, however, that at least 2,000,000 dead- 
weight tons would be delivered in 1918 and 5,000,000 dead-weight 
tons in 1919. As the maximum construction in Great Britain had 
never exceeded 3,000,000 tons, these estimates were considered the 
peak of accomplishment. The actual results far exceed the expecta- 
tions, as shown by the following schedule: 


Deliveries of finished ships by Emergency Fleet Corporation. 


To age 
Year. Number. (dea 
weight). 
IO NR RN SOME Re HP POEM RR 50 305, 215 
ТОТВ oo eastern id РИ СКИ ВИКА eka cated a рана а aaa Балбала ыы қыса Е 3, , 406 
ТОТО Е ора аса рыз oan Maun es да аа een ca A Пес 1,180 6,379, 828 


The net program as of June 30, 1990, contemplates 2,315 ships of 
13,675,711 dead-weight tons. The proportions of this program can 
be more readily understood when described in familiar terms, as 
follows: 

If all vessels on the program were placed in a straight line, stem 
to stern, they would extend for a distance of 158 miles, and if steam- 
ing a mile and a quarter apart would reach from New York to 
Southampton, England. 

The total dead-weight tonnage is equal to the carrying capacity 
of 388,363 freight cars loaded 35 tons per car. 

A total of 4,593,000 horsepower is generated by the propelling 
machinery. | 

For the transportation of the hull steel alone 115,000 flat cars 
would be required. 

For manufacturing the rivets used a rod of steel three-fourths 
inch in diameter and 37,500 miles long would be necessary. This 
rod would extend once around the earth at the Equator and sufficient 
would remain to make a three-strand fence from New York to San 
Francisco. 

Rapid progress toward the completion of the program 1s shown 
by the production record on June 30, 1920, as follows: 


Number.| Tonnage. 


Keele laid Ри а а Ка а stake ee ee enc TCR es eee eee 2,289 | 13,380,811 
ips Iaunched ооо каме eR S Meque RR e elem MAS плочи de RN ee 2,194 | 12,511,036 
Ships launched. рокеры ана man E 2070 11, 622 381 


Ships delivered осека сиви ce a нова дие а ааа нано ен дина 
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The unfinished work on that date is set forth in the following 
schedule: 


Number.| Tonnage. 


Keels оу сысы ары ee ан ақы ДА ыды қалан ын н Е 26 


294,900 
НЕ on Ways а ы сас ын ады арысын арена Сәке pace Тоғы 95 869. 775 


ВИ. 124 888, 675 


The United States now occupies second place in the world’s ship- 
ping, and on completion of the Corporation program will probably 
have as much ocean-going tonnage as all the other countries com- 
bined, with the exception of Great Britain. On June 30, 1920, the 
entire sea-going merchant marine of ships over 750 dead-weight tons 
in capacity represented 3,404 vessels, of 16,918,212 dead-weight tons, 
not including over 2,000,000 tons of shipping on the Great Lakes. 

The effect of the shipbuilding program upon our shipping is 
clearly shown in our increased share of the carrying trade of the 
world. In 1914 commodities to the value of $368,350,756 were carried 
in our own ships, representing 9.7 per cent of our water-borne foreign 
trade. In the fiscal year ending June 30, 1920, this percentage was 
increased to 44.8 per cent, and the value of the imports and exports 
carried in American bottoms amounted to $5,071,905,981. "This ех- 
ceeds by far the total value of our water-borne foreign trade in 1914, 
representing $3,785,468,512. Ап industry of immense proportions 
has been established. 

During the year many changes in the organization were adopted 
which removed from the jurisdiction of the Construction Division 
the following departments: | 

Prior to September, 1919, the financial administration of the Di- 
vision of Construction had functioned as a part of that division. 
At the request of the vice president the work was transferred on 
that date to the jurisdiction of the newly appointed general comp- 
troller in Washington. The offices of the financial section remained 
in Philadelphia, however, until February, 1920, when the entire 
force removed to Washington. 2 

The Supply and Sales Division, which was organized May 1, 
1919, was transferred to Washington on January 13, 1920, and es- 
tablished as a separate division of the Corporation reporting to the 
president. ‘The transfer included the plant disposal section of the 
division of shipyard plants, the activities of which were of a simi- 
lar nature. 

In February, 1920, the Legal Division was transferred to the office 
of the general counsel at Washington. 

The title of the general cancellations, claims, and contracts board 
was changed to Construction Claims Board, and the board was trans- 
ferred to Washington in February, 1920, to report direct to the 
President of the Corporation. 


80 


| 18 50-18 5 о. 


1840- 1849 
“1850-185 


Ања 


~ 
25 


1870-1879 | 


1880-1889 
1890-1899 


19001: 909 
tej tore. 


917. 


19-08- 


FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 


YEARLY TONNAGE . 
SDW T 


AVERAGE YEARLY TONNAGE |. 
i 5 2.98 3 D. ұу; D 4 » 

4 TONNAGE ^ А ul 

D, “ DE EIN 

TONNAGE о 


we E 


iu 
о 


Г TONNAGE 
D. WATS г. 
TONNAGE. = 
D WT 


‚ AVERAGE YEARLY TONNAGE , — 
сорта ONTT 


AVERAGE YEARDY “TONNAGE 
* 558,5 9% КУ Ж 


г TONNAGE. 


а РИ Ж; "T. 


GE YEARLY do uet а 
e m 22 NS qu py 4 


ооо 


минаа 02 432 40 Мт. 


LARGEST YEARLY PRODUCTION 
WES Да WORLD "WAR TOM 


—— ч" 


- 


FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 81 


As the construction program is nearing completion, the consolida- 
tion of the work .with the repair activities has been effected without 
interruption to regular procedure, and a compact organization has 
resulted which will enable the corporation to close up the building 
schedules economically. The principal work remaining to be done 
is confined to contract steel ships, especially the 26 passenger vessels. 
All keels have been laid for the ships built in foreign yards, for 
requisitioned ships, and for the fabricated ships building at Hog 
Island and Bristol, Pa. All composite ships have been delivered, and 
the wood shipbuilding schedules have been completed except in the 
case of 18 tugs. Many steel yards have delivered all ships under 
contract with the Corporation. 

Expenditures for plant construction and for housing and trans- 
portation have long since ceased, except in connection with mainte- 
nance costs in certain cases, and many plants have been sold or dis- 
mantled to liquidate our interest. Returns from housing rentals are 
approximately $1,000,000 net per year. _ 

The program for dry docks and marine railways is not yet com- 
pleted, but as these facilities are essential to the satisfactory repair 
and operation of the fleet no work has been canceled. The full 
amount of the advances made by the Corporation are returnable in 
nearly all cases, however, and ultimately the expenditures will have 
been negligible. 

Although the policy of reducing the working force of the cor- 
poration was adopted shortly after the signing of the armistice, the 
greatest results were attained during the fiscal year ending June 80, 
1920. 

Within that period the scope of the activities of the Corporation 
was entirely limited to the necessities of the shipbuilding industry 
under normal conditions, and it was possible to discontinue many 
interests which were of paramount importance during the war. 
The consolidation of construction and repair activities on March 1, 

1920, made it possible to effect other reductions in the number of 
the personnel, which has decreased at the rapid rate shown in the 


following schedule: 
Construction Division. 


Same offices | Net reduction for 
June 30, 1920. June 30, 1919. | the year. 
—M —— ——M | — — 
| | | 
| Annual | Annual jw Annual 
Number. salaries. Number. salaries. | Number. salaries. 
cr раа = |- RP E | је 2, 
Philadelphia ойісе.................. 296 , $542,363, 1,252 $2,144,174 | 956 | $1,601,811 
District обсев...................... R61 | 2,219,610! 2,057 | 4,827,012: 1,196, 2,608,302 
ПОН ОЕ КЕТЕ 1,157 | 2,761,973 3,339, 6,972,086. 2,182 4,210,113 


11508--20----6 
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The necessary adjustments in the field offices could not be made 
as promptly as in the home office, and actual consolidation of the ac- 
tivities in the districts did not take place until June 1, 1920. After 
that date the decrease in the personnel assigned to construction work 
will be rapid. 

The charts which accompany the report indicate the expenditures 
on account of construction from the beginning of the program. Dis- 
bursements during the year have been at the following rates: 


Construction program, 


Monthly Cumulative 
Month expenditure. total. 
1919. 
И eee eee le ae Ui aue $105, 577, 776. 78 $105, 577, 776. 78 
АЛИНА D. ес атын о Aa eae eee eee 102; 344, 971.23 207,922, 748 01 
Septem Dh. самом аса ы амы ық tiene algae бынан 124, 261, 438. 27 332, 184, 186. 28 
DOtObOP горно РНЕ РЕН ЕАН И 90, 147, 559. 48 422, 331, 745. 76 
МОО ber а салала онна тазша зыр анты 75, 555, 496. 04 497,887, 242. 80 
есета рога оное tess 57,446, 106. 84 555,333, 349. 94 
1920. 
Таййагу ——————————Á—!—À———— M 51,045,007. 66 606,378,357. 30 
Квргави f P вокали pene оюн ан ыға 56, 163, 352. 99 662, 541, 710. 29 
P pio MEME E 51, 189, 935. 72 713, 731, 646.01 
РД Т MANN POM CERE 46, 218, 139. 99 759, 949, 186.00 
BY p TEENS b4, 082; 673. 12 814, 032; 459. 12 
DUNG ИВАНА ВИА лабы MEE | 51, 976; 256. 68 866, 008; 714. 80 


The construction included іп the active program and the progress 
made by June 30, 1920, toward completion are shown in the follow- 


ing table: 


The active program and status of construction as of June 30, 1920. 


i 


Requisitioned Contract wood | Contract con- 
steel. Contract steel. | and composite. crete. Total 
Dead- Dead- ead- Dead- Dead- 
Num- woight Num- weight NOM] weight [Num weight (Ни weight 
я tons. ons. | 005 ui tons. : tons. 
Active program.....| 384 |2,687,266 1,312 8, 966,695 | 607 |1, 948, 250 12 73,500 (2,315 |13,675,711 
Delivered ........... 374 2, 594; 166 1, 101 7,051, 445 | 589 [1,948,250 6 28, 500 2, 070 11, ” 629, 361 
Being outfitted...... 1 4, 300 | "101 ' 854,315 IS oat de 4 30, 000 "124 ' 888,675 
On ways..........-- 9| 88500 | 84| 765,975 1........2....... 2| 15,000 | 95 | 869,775 
Keels aot ІЗІ све слан свесне 26 |. 201,900 аа len eee es wo oaa на 26 294,900 


YARDS AND DOCKS. 
Shipyard Plants. 


Before the close of the year 1917, it was found that the great 


expansion in shipbuilding facilities needed to meet the ship con- 
struction program required the Corporation to make large invest- 
ments for plant construction and extension. The shipyard plants 
division was established for the purpose of assisting inexperienced 
builders in the design of ways and plant, reporting on proposed 


т 
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Fleet Corporation investments in plant improvements, and supervis- 
ing the design and construction of certain shipyards in which the 
Fleet Corporation held sole ownership. 

By the beginning of the last fiscal year the activities of the divi- 
sion had undergone considerable change. Shipyard plant construc- 
tion was practically at an end; most of the new yards and the ex- 
tensions of the old yards had been completed; and where work had 
not reached an advanced stage, construction was suspended and pro- 
posed additions canceled. There remain only the construction of con- 
centration yards for the storage of surplus materials for the Divi-' 
sion of Supply and Sales, and the completion of minor items of a 
few important projects which were nearly completed. In such cases 
the nature of the ship contracts in force justified the improvements, 
the sale of which at an appraised value was provided for in the 
plant-improvement contracts. | 

As far as shipbuilding plants were concerned, the activities of the 
division had changed from those of construction to those of adminis- 
tration. These functions included the sale or dismantling of com- 
plete yards owned by the Corporation and no longer needed for ship- 
construction purposes, the release to the Division of Supply and 
Sales of plant equipment as it became surplus, the preparation of 
survey maps and collection of land records in order that leases might 
be renewed at the proper time and titles to land owned by the cor- 
poration made clear, the examination of proposed settlements of can- 
celed ship contracts where plant investments were involved, and ad- 
justments of canceled plant construction contracts. With the excep- 
tion of the disposal of complete plants, of which some details will be 
given later, this work was largely of a routine nature. 

During the fiscal year the Corporation interest in shipyard plants 
rapidly decreased. At the height of the shipbuilding program 218 


. yards were constructing ships, of which 80 were building steel vessels, . 


131 had wood and composite ship contracts, and 7 were working on 
concrete steamers. At the present time the number of yards working 
on Fleet Corporation contracts has been reduced to 41. These are 
listed in Table I. 

While the expenditures for all plant construction, including yards 
owned entirely by the Corporation, were less than 6 per cent of the 
cost of ships, 179 yards, including installation plants, were given 
financial assistance for plant construction. In some cases loans or 
advances were made, to be repaid from ship contract progress pay- 
ments, the amounts being secured by mortgages on the plants; in 
others an allowance for plant improvements was included 1n the con- 
tractor's compensation for ship construction, in which cases the Cor- 
poration retained no interest in the property after the completion of 
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the ships; in others a direct investment was made, the Corporation 
taking title to the improvements. 

A large proportion of the number of direct investments was for 
additional fire-protection equipment and for barracks for the armed 
guard, but the amounts involved in each case were comparatively 
small. These minor improvements were transferred to the Division 
of Supply and Sales as soon as they were no longer needed for ship- 
construction purposes. - 

Efforts have been made to liquidate the Corporation interest in 
` plant construction wherever possible. Where the Corporation owner- 
ship included the entire plant or a major portion of it, the greater 
return to be obtained by sale as a complete plant rather than by dis- 
mantling the property and selling such items as could be salvaged led 
to the establishment, early in 1919, of a plant-disposal section. As 
these plants completed the ship construction work, consideration was 
given to the possibility of disposing of each plant as a unit, in which 
case the necessary data and advertisements were prepared and pro- 
posals solicited. When plants could not be sold 1n this manner they 
were dismantled, salvaged, and certified to the Division of Supply 
and Sales for disposal of the materials. 

А complete list of shipyards having contracts with the Corporation 
was included in the third annual report. Ко contracts with new 
yards were awarded during the year. 

Early in 1920 it was decided to center all sales activities in the 
Division of Supply and Sales and to accomplish this purpose the 
plant disposal section was transferred to that division. Since that 
time 1 has been the policy to release all shipyard property to the 
sales division as quickly as possible after ship construction has 
been completed. Table П contains a list of yards in which а major 
interest owned by the Fleet Corporation has been so transferred. 

Wherever possible, plant improvements have been assigned to con- 
tractors in connection with the settlement of ship cancellation claims, 
-as this method of liquidating the interest of the Corporation is more 
satisfactory than disposal by sale. In such cases, however, the re- 
turns on the original investments are necessarily very low because 
of the abnormal prices and conditions under which the improvements 
were made. 

The following yards have either been disposed of or negotiations 
commenced to transfer the Corporation interest by the most suitable 
method available in each ease: 

Submarine Boat Corporation, Newark, №. J.—The disposition of 
this yard is of especial interest, as it 1s the largest yard in the coun- 
try that has completed the number of ships under contract and the 
first of the three great fabricating yards (Hog Island, Newark Day, 
and Bristol) to be disposed of. With 28 ways and a capacity of over 
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500,000 deadweight tons a year, this plant was built by the Fleet 
Corporation at a cost of approximately $18,000,000. The original 
contract included one hundred and fifty 5,000-ton ships, of which 
32 were canceled. The remainder, 118 ships, have been completed. 

Bayles Shipyard, Port Jefferson, Long Island, №. Y.—This yard 
has two ways for building 5,000-ton steel ships and two tugboat ways. 
The entire plant, together with two partially completed 5,000-ton 
ships and two partially completed tugs, has been sold. 

Carolina Shipbuilding Corporation, Wilmington, №. C.—This four- 
way yard, built by the Corporation at a cost of approximately 
$2,400,000 for the construction of 9,600-ton ships, has been sold. 

Bethlehem Shipbuilding Corporation, Sparrows Point, Md.—The 
sale of the improvements, including three shipbuilding ways, pro- 
vided by the Corporation at a cost ot approximately $3, 200,000, is 
now under consideration. 

Bethlehem Shipbuilding Corporation, Alameda, Calif—Two new 
ways, а marine shop, and other improvements were made at а cost 
of $1,550,000. Negotiation have been commenced for the purchase 
of the Corporation interest. 

Skinner & Eddy Corporation, Plant No. 2, Seattle, Wash.—This 
plant was purchased from the Seattle Construction & Dry Dock Co. 
at a cost of approximately $4,000,000 and leased to the Skinner & 
Eddy Corporation, who completed their work in the plant in Novem- 
ber, 1919. Consideration is now being given to the sale of the 
property. 

Columbia River Shipbuilding Corporation, Portland, Oreg.—This 
was a three-way yard owned by the contractor. Two additional 
ways and other improvements were constructed by the Fleet Cor- 
poration at a cost of $465,000. When ship construction work had 
been completed an attempt was made without success to sell the 
corporation interest. The only course left to the Corporation was to 
remove the salvageable portion of its property, which has been done. 

Terry Shipbuilding Corporation, Savannah, Ga—The Corpora- 
tion’s interest in this yard, obtained through loans and advances for 
plant of approximately $1,650,000, has been transferred to the con- - 
tractor in connection with the settlement of claims on account of 
ship cancellation. 

Steel fabricating plants at Leetsdale and Pottstown, Pa. ‚ operated 
by McClintic-Marshall Co.—Two plants, erected at a cost of approxi- 
mately $6,000,000 by the McClintic-Marshall Co., as agent, for the 
purpose of fabricating ship steel for Hog Island, have been sold to 
the agent. 

Richmond Boiler Plant, Richmond, Va.—This plant was built for 
the construction of 200 Scotch marine boilers per year and was de- 
signed to be the best-equipped marine-boiler plant in the country. 
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Plant construction was suspended in 1919, after the building had 
been completed but before the installation of equipment had pro- 
ceeded very far. The cost was about $2,050,000, including the cost 
of canceling orders for equipment. As it stands, the plant repre- 
sents an investment of about $1,800,000. It was advertised for sale 
and several offers are now receiving consideration. 


WOOD YARDS. 


Traylor Shipbuilding Corporation, Cornwells, Pa.—A manufac- 
turing plant owned by the contractor was developed by the Corpora- 
tion into a five-way wooden-ship yard at a cost of approximately 
$1,400,000. The Corporation’s interest, with the exception of a 40- 
acre tract known as the Mundy property, 48 bungalows, and a small 
amount of movable equipment, has been sold to the contractor. 

L. И. Shattuck (Inc.), Portsmouth, У. H.—A 12-way yard for the 
construction of Ferris hulls was built by the corporation at a cost of 
approximately $740,000. The permanent improvements and a por- 
tion of the equipment have been sold for use as a manufacturing 


lant. 
Maryland Shipbuilding Co., Sollers Point, Md.—The cost to the 


Corporation of this four-way wooden-ship yard, including land, was 
approximately $640,000. When ship construction had been termi- 
nated, the plant was advertised for sale, but no satisfactory pro- 
posals were obtained. Тһе yard 15 now being used by the Division 
of Supply and Sales for storage purposes. 

St. Johns River Shipyard, South Jacksonville, Fla—This seven- 
way wooden-ship yard has been advertised for sale and offers are 
now under consideration. 

National Shipbuilding & Dry Dock Co., Savannah, Ga—This 
two-way yard was constructed under cost-plus wooden-ship con- 
tracts. The cost to the Corporation was approximately $270,000. 
The plant will be advertised for sale at an early date. 

Quantico Shipyard, Quantico, Va.—This is a four-way wooden- 
ship yard, formerly operated by the Missouri Valley Bridge & Iron 
Co., and has been transferred to the Navy Department for the use 
of the Marine Corps. 

C. Н. Tenny & Со. Hampton, Va.—A portion of this yard be- 
longing to the Corporation has been sold to the Hampton Shipbuild- 
ing & Dry Dock Co., successors to the owners of the original yard. 


CONCRETE YARDS. 


Liberty Shipbuilding Co., Wilmington, №. C.—This two-way yard 
was built for the construction of concrete ships under an agency 
contract. The cost to the Corporation was approximately $880,000. 
Negotiations are now being conducted by the Division of Supply 
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and Sales for its sale to the city of Wilmington as a shipping 
terminal. 

A. Bentley & Son, Jacksonville, Fla.—Negotiations are under way 
for tlie transfer of this yard to the city of Jacksonville in connec- 
tion with the settlement of claims which the city made against the 
Corporation in connection with the marine railway built by the 
Terry & Brittain Co. The yard has two ways for 7,500-ton con- 
crete ships and cost approximately $840,000. It is the intention of 
the city to convert it into a shipping terminal. 

San Diego Concrete Shipbuilding Со. San Diego, Calif.—This 
two-way shipyard was built for the construction of 7,500-ton con- 
crete ships, and has been transferred to the Navy Department, sub- 
ject to the contractor's option to purchase at an appraised value at 
the conclusion of the contract, and to use by the Corporation for the 
completion of the two concrete ships now being constructed. 

Fred T. Ley & Co. (Inc.), Mobile, Ala.—This is a two-way yard 
constructed by the Corporation to build 7,500-ton concrete ships. 
The contractor has an option to purchase the yard at an appraised 
value at the conclusion of the contract. The joint appraisal has 
just been completed, and negotiations will be commenced in the 
near future. 

Repair Facilities. 

The rapid completion of shipyard plants was closely followed by a 
period of increasing ship deliveries, and before the end of 1918 it was 
recognized that an increase in dry-docking facilities was essential to 
the successful operation and maintenance of the fleet. Ships require 
Cocking before delivery in many cases and every six to eight months 
thereafter, in addition to docking for underwater repairs, made neces- 
sary by accident at sea, stranding, etc. 

This work of preparing a docking program was assigned to the di- 
vision of shipyard plants, and a complete survey of the facilities ex- 
isting in the United States at that time was made in conjunction with 
the Port and Harbor Facilities Commission. Тһе minimum number 
and the location of the docks and marine railways required to meet 
the necessities was determined and the following program adopted, 
as shown in Table III: 


Marine та та у Зони а пи али ИРА ЕВА eee н сыланды E 13 
HIGGINS docks vanuse eet ао Зона LUE ecce eU сыза ны сыл 17 
Graving docks: 2.03 ЕИ сызы лы А мар сы бла а ЫЫ бе Дс 2 


As there was по possible way to carry out these projects as private 
enterprises, it was necessary for the Corporation to finance the pro- 
gram, or at least to assist in that manner in order to utilize its ton- 
пасе most efficiently and economically. 

Funds for this purpose were included in the appropriations car- 
ried by the sundry civil act approved July 1, 1918, and the deficiency 
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act approved November 4, 1918. Acting under these authorizations, 
three forms of contracts for dry docks, marine railways, and repair 
plants covering expenditures by the Corporation of about $20,000,000 
have been executed as follows: 

(а) The Corporation agrees to lend to the contractor the entire 
amount, or a fixed sum, toward the financing of the construction of 
the dry dock or marine railway with its supporting facihtics. The 
loan, which is secured by bond and mortgages, is to be repaid to the 
Corporation in installments (in three cases with a write-off due to 
depreciation). 

(6) The contractor agrees to construct a dry dock at the expense 
of the Corporation, and upon the completion of the dock to lease it 
under suitable terms. When the rental which has been paid equals 
the actual cost of the dock, plus interest up to date of last payment, 
the dock will be deeded to the contractor. 

(c) The contractor agrees to construct pontoons which are after- 
wards to be assembled to form dry docks which are to be sold by the 
Corporation to firms having adequate repair facilities at ports ap- 
proved by the Port and Harbor Facilities Commission. 


Marine Railways. 


The present status of the 13 marine railway contracts is as follows: 
(а) Complete and in operation (9): 


Henderson Shipbuilding Co., Mobile, Ala. 
Crowninshield Shipbuilding Co., South Somerset, Mass. 
Beaumont Shipbuilding & Dry Dock Co., Beaumont, Тех. 
Cumberland Shipbuilding Co., Portland, Me. 

Tampa Dock Co., Tampa, Fla. 

Federal Marine Railway, Savannah, Ga. 

Barnes & Tibbitts, Alameda, Calif. (2). 

American Dredging Co., Camden, N. J. 


(6) Construction in progress (2): 


Lord Dry Dock Corporation, Providence, В. I.—The marine railway is іп 
operation, but the repair plant is not completed. 

Southern Shipyard Corporation, Newport News, Va.—Eighty per cent com- 
pleted. 


(c) Construction suspended: 


Merrill-Stevens Shipbuilding Co., Jacksonville, Fla.—This uncompleted marine 

railway, which had been taken over by the Emergency Fleet Corporation, was 

Sold to the Merrill-Stevens Shipbuilding Co., and construction has been sus- 
pended. 

Puget Sound Marine Railway Co., Tacoma, Wash.—A large portion of the 
material required for this marine railway was purchased by the Emergency 
Fleet Corporation and stored at the yard. No construction work was, however, 
undertaken and these materials have been certified to the Supply and Sales 


Division for disposal. 
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Floating Dry Docks. 


The present status of the contracts for the 17 dry docks is as 
follows: 

(a) Completed and in operation (5): 

Alabama Dry Dock & Shipbuilding Co., Mobile Ala. 

Bethlehem Shipbuilding Corporation (Ltd.), Sparrows Point, Md. 

Beaumont Shipbuilding & Dry Dock Co., Beaumont, Tex. 

Galveston Dry Dock & Construction Co., Galveston, Tex. 

‘Terry & Brittain, Savannah, Ga. 

(6) Construction in progress (11): 

Jahncke Dry Dock & Repair Co., New Orleans, La.—The 10,000-ton dry dock 
being constructed by this company was placed in operation as a whole on Feb- 
ruary 15, 1920, though it will not be entirely completed for some time. Тһе 
two sections of this dock had been separately placed in operation earlier. Some 
work remains to be done on the repair plant. 

Bruce Dry Dock Co., Pensacola, Fla.—The 5,000-ton dry dock being constructed 
‘py this company is 81 per cent completed. Construction was begun on August 
"1, 1919. Тһе work has been delayed by strikes, but is now progressing favorably. 

Ramberg Iron Works, New York.—The 5,000-ton dry dock being constructed 
by this company is 27 per cent completed. Construction was begun on August 
27, 1919, but has been greatly delayed by strikes. 


Floating dry docks being constructed by the Corporation (8): 


In addition to the three dry docks referred to above, the Corporation 15 con- 
‘structing 40 pontoons, from which eight 10,000-ton dry docks are to be assem- 
bled. These are being constructed in accordance with plans prepared by the 
division of shipyard plants of the Corporation, which are a modification of 
designs of the Division of Yards and Docks, United States Navy. Contracts 
were awarded for the construction of these pontoons as follows: 


Con- Interme- 
tract Contractor. diate | oon, роп- Total. 


—————— | ———— J ——— ————- 
- — |—MMÁÁÁÓÓMM MÀ — a M M MÀ — АА 


1 | Atlantic Gulf & Pacific s rer 6 
2| Wm. H. Gaha зге evoca c ОО РА 6 
3 | Kingston Shipbuilding Corporation. .............................. 6 
4 | Narragansett Shipbuilding СО. rS 6 


The contracts with these firms cover the construction only, the Corporation 
furnishing all materials. Progress on all of these contracts has been greatly 
delayed by slow delivery of materials, due to strikes and embargoes. 'The work 
has so far largely been done during winter months. 

Atlantic, Gulf + Pacific Со. Brooklyn, №. Y.—Work оп the first pontoon was 
begun on September 15, 1919. At present seven pontoons are under way, and 
construction under contract as a whole is 27 per cent completed. 

Wm. Н. Gahagan (Inc.), Brooklyn, М. Y.—Work on the first pontoon was 
begun on October 23, 1919. At present three pontoons are under way, and con- 
struction under contract as a whole is 12 per cent completed. 

Kingston Shipbuilding Corporation, Kingston, N. Y.—Work on the first pon- 
toon was begun on July 11, 1919. At present six pontoons are under way, and 
the construction under contract as a whole is 55 per cent completed. 
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Narragansett Shipbuilding Со. Tiverton, В. JI.—Work on the first pontoon 
was begun on September 18, 1919. At present two pontoons are under way, апа 
the construction under contract as a whole is 5 per cent completed. 

Five of the dry docks to be assembled from these pontoons have been sold: 

Two to the Fraser, Brace & Co., Clifton, Staten Island, N. Y. 

One to the Perth Amboy Dry Dock Co., Perth Amboy, №. J. 

One to the Staten Island Shipbuilding Co., Mariners Harbor, Staten Island, 
IN. Ж; 

One to the Lord Dry Dock Co., Weehawken, М. J. 


(c) Construction suspended (1): 


Merrill-Sievens Shipbuilding Со. Jacksonville, Fla.—This uncompleted dry 
dock, which had been taken over by the Corporation, was sold to Merrill-Stevens 
Shipbuilding Co., and construction has been suspended. 


Graving Docks. 

Norfolk Navy Yard (2): 

Two graving docks 465 feet long have been completed by the George Leary 
Construction Co. at this yard. "These docks were flooded on October 31, 1919. 
When the docks, including the dredging at the entrance, were completed they 
were turned over to the United States Navy, and on April 5, 1920, were put in 
operation. A contract was awarded for the construction of timber piers at the 
entrance to these dry docks and these have also been completed. 


Organization. 


Although much construction work incident to the dock program is 
still in progress, a small organization only is required to conduct the 
work, and the personnel of the division has been reduced throughout 
` the year from 78 in July, 1919, to 9 at the close of the fiscal year. 
As a result of this reduction in the force the division was reduced to. 
а section in February, 1920, and was later consolidated with the 
ship construction section. 


SHIP CONSTRUCTION. 


During the year the deliveries of finished ships exceeded all records 
established prior to that time, and these results were accomplished 
without overtime or other aids to rapid production. Тһе shipyard 
worker of the United States has developed an expertness which has 
raised the efficiency of the various crafts to a high plane, and produc- 
tion has kept pace correspondingly. At the beginning of the pro- 
gram there was a nucleus of 50,000 skilled mechanics in our ship- 
building industry, and with the assistance of the Corporation this 
number was expanded to 385,000 men, who received a training either 
directly or indirectly and became proficient іп the trade employed in 
the building of ships. 

The credit for the accomplishment of the aims of the Corporation 
is, therefore, due to these men who have surpassed all previous.- 
performance in the shipbuilding of the world. Their skill is now 
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available to the yards building on private account, and this con- 
struction has already reached proportions of considerable magni- 
tude and far in excess of the volume upon which our yards were 
engaged before the war. A new industry has been created and bids 
fair to remain an important feature of our commercial structure. 


Production During the Fiscal Year. 


Production during the year measured in delivered ships only rep- 
resented a total of 1,002 vessels, of 5,694,567 dead-weight tons. De- 


liveries per month were as follows: 


1919 1920 

Month Num- | Tonnage Month Num- | Tonnage 

? рег. * i ber. : 
OY TE RE 12^ 676, 128 || January... i.e cer 44 284, 408 
АПР Duo ше ашы аи 135 714,375 || February ..................... 43 215, 515 
September ..................... 150 810,386 | Магоһ..........----....----..- 54 346, 883 
October аа pre вни ава сш 120 599, 200 Ареса дыш реда 88 518, 433 
November 22522 ыса касы 92 400.2290 ll MAY oo odin аны а ына ы wine 47 265,960 
Decomber.....-..:. 2. 2. ese 73 401,341 || еее 31 215, 658 

СИНИН 695 | 3,787,650 Тоба!................... 307 | 1,906, 91 


Grand total, 1,002 ships ; ; 5,694,567 deadweight tons. 

The maximum output in one month since 1917 was in September, 
1919, when 150 ships of 810,386 deadweight tons were completed. 
This tonnage, in ocean-going ships alone, is much greater than the 
maximum tonnage of all ships, large and small, built in the United 
States in any entire year before the war, with the single exception 
of the output in the year 1908 when 1,457 ships of 9,212,324 tons 
were built, including vessels as small as 5 net tons. It is interesting 
to consider, in this connection, the annual construction in the United 
States since 1900, a period which represents in general a greater 
production than at any time since 1855, the era of the clipper ship. 


Shipbuilding in United States since 1900. 


Dead- Dead- 
А Number 4 Number А 

Fiscal year. weight Fiscal year. А weight 

of ships. tonnage. of ships. tonnage 
1900 ЖТК аи NI 1,447 590.685 || W910 ои uoo RARE ER ва 1,361 513, 102 
АТК а ЕКЕНІ 175807). 57259394) WOM са noone cessi ruuan 1,422 | 426,743 
1008 КЕНЕТ 1,491 | 703,246 | 1912.......................... 1,505 | 349,003 
Е: 1,311 | 654,228 | 1013.......................... 1,475 | 519,232 
В С 1,184] 567,813 || 1914........-.--.-.-.-..-.......... 1,151| 414,375 
1005 50 киттен 1,102 | 495,474 || 1915.......................... 1,157 | 337,683 
О 1,221 628,117 || Оба с: ашы 937 488, 119 
190 Сао лика и ње 1,157 706,998 || 1917.....-.-----.--.---.----.-.... 1,297 996, 718 
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It will be observed that while the number of ships built in the . 
last three years has not greatly increased over former records, the 
tonnage has attained large proportions because all ships constructed 
by the Corporation are of the ocean-going type. During that time 
the share of the Corporation in the total shipbuilding in the United 
States was as follows: 


Fiscal year. Number. | Tonnage. 
EIDES DENE EEE E шил ы з. 
IO s E PEA tI а ee M Lait LU EE EA 215 | 1,383,296 
о E ша 853 | 4,544,498 
ее, 1,002 | 5,694,567 


The progress made by the Corporation toward the completion of 
the entire program is shown in the appendix as follows: Table IV, 
keels laid; Table V, ships launched; Table VI, ships delivered. 

Deliveries by districts are shown in detail in Table VII and by 
States in Table VIII. Deliveries from the entire Atlantic coast to 
date are approximately 7 per cent less than those for the West coast. 


Number. | Топпаре. 


Pacific coast (except OTe g0n) асаан I I ани tree arte anwar FAV ATA aes | 572 4,142,100 
Delaware БІЛЕГІ; Ды аманы оно ао 242 1,937,081 
NOELB-ATIGDUe езунин cepere oc ye eet ones овака Бо MEN M Nu даа Lee 366 1,905, 530 
Great Lakes M ео оао сне 470 1,596,659 
Middle Ое овоа ан аа даа аса ата виа вије ава нанеле IE M ЕЗ 106 104,510 
Souther- coo Они И EUSEB EOM ини ее eda bee es А ade тақа АЈ Зи ыда | 173 686,700 
ее ек лк оа о Боб | 116 443, 300 
Дарапс;ы:.2-ы5520 55465585545 ее іе кек А винова —€———— P | 25 206, 490 

a e's РИ РЕК ыы ы ы ылы ЫН | 2,070 | 11, 622, 361 


Active Program. 


The program at the close of the last fiscal year contemplated 2,368 
Ships of 13,616,836 dead-weight tons. Because of additional cancel- 
lations and transfer of our interest in certain ships under con- 
struction, the program has been reduced to 2,315 ships of 13,675,711 
dead-weight tons, by class of construction and by type, as follows: 


‚ Active program by class. 


Dead- 
Class. Number. weight 
tons. 
Hequlsitioned steals odor ee ede ааа 384 2,687,266 
ЕТ e" 1,312 8, 966, 695 
Contráct WOOK со а о ок dec eda Va opu а ава а аз EORNM E EE NAT MC 589 1, 885, 250 
Contract composite......... ЕКЕН Tp EMEN 18 63, 000 
Contract concrete. PR 12 73, 500 


Шора аз иа ТЕНИ ыы але айы И. 2,315 | 13,675,711 


г 
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Active program by type. 


Dead- 
Type. Number. weight 
tons. 
Stcel 
САГО сав Ó————— À———— M —Á— P 1, 420 9, 509, 234 
Тайе prc NR 138 1,363, 030 
Helper dtOE. orar eum дама тс ыы ы A алы Ee LE oL qM E 19 161, 400 
тапарок засегната ce UI ДЕР уда E Uer iacere losa dtes 22 179, 775 
Collier ен a ———Á——— 9 70, 370 
Равепрегапасат басс азалы габична нн С Ызаға тасы Meabas 28 347,972 
В саққа ол ЫНЫ ЕЕЕ ——— eee neces 6 | 
DUDS. ыы ыы ыш о УЬ ОРНАСА И ОВО ese cae e 
ПГ Оба ВОИ: € — (€ 1,696 | 11,653,961 
Wood: 
СатрО —————— ————— P— E оа 304 1,121,350 
Barge...... —— TE 84 271, 
ТИВА Salad reU CU Deu A M кана e cipe EDI KNEES ВИ аласы аа EUR I: dO eee За 
о везивна e hok ld E нии > 115 447, 100 
DD M VE 10 34, 500 
AI CP оно ЕИ ЗА рана ап они Eo oe dai e ease ae балалы IEEE 1 4,7 
Total woods О Soca ate зд оо ГОТ 589 | 1,885,220 
Composite: | 
ПЕРО аи оно азы ОР ИД ВО Шыныда азат ОШ АЈ 18 €3, 000 
Concrete: 
ЕО ала вы але зы аа ақ et Пи ГТ УОЛУ О ООО 4 13,500 
ADK "rm 8 60, 000 
Total Concrete s зама сы а М ы аты ары НИ оваа а 12 | 73,500 
Grand total ccc сы ылады ма Ив іа СОО a Boats 2,315 | 13,675, 711 


The active program is shown in detail in the Appendix, Table IX, 
by type of ship, and Table X, by class of construction. 

The net reduction in the program and its relation to the accumulated 
program which represents all contracts awarded by the Corporation 
from the beginning are shown in Table XI. Reduction in the pro- 
gram by geographical sections 15 shown by Table XII. 

Percentage of completion.—On June 80, 1920, production was 93.3 
per cent complete, as represented by the following work performed: 


i 


| Num- | Dead-weight COH 


of pro- 

ber. tons. gram. 
Keelslaid............... пива ОКНО ВЕ 2,289 13,380, 811 98.9 
Ships TAN CHO Pm 2, 194 12, 511, 036 94. 8 
Sips ЧО еда зы аа Dedi qM eS sa due 2,070 11,622,361 89.5 

Performance to June 80, 1929. 
Keels laid. Launched. Delivered. 
Dead- Dead- Dead- 

Number. | weight tons, | Number. | weignt tons, | Number. | weight tons, 
Contract з[е01.................... 1,286 | 8,671,795 1,202 | 7,905,820| 1,101 7,021,445 
Requisitioned steel............... 384 | 2,687,266 375 | 2,598,466 374 2,594,166 
СОШоОз е.............25..-.-.....- 18 63, 000 18 63, 000 18 63, 000 
Мора КЕРИ коље носне 580| 1,885,2.0 589 | 1,885,250 571 1,585, 250 
CONCICIO2 а 522222222255 ене 12 73,5 10 58, 500 6 23, 500 


ee | € MMM — | a | Hr a ———A——— | eS 


(Total. c S бананды 2,289 | 13,380,811 | 2,194 | 12,511,036 |  2,0:0 | 11,622,361 
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Balance of work to be performed June 30, 1920. 


| 


Keels to lay. ‘To launch. To deliver. 
Dead- Dead- Dead- 

Number. | weight tons, | Number. | weight tons, | Number. weight tons. 

Contract 36061 .................... 26 294, 900 110 | 1,060,875 211 | 1,915,250 

Requisitioned steel............... 0 0 9 88, 800 10 93, 100 
-Composite....................... 0 0 0 0 0 

W 000 o a correr Or descen d edo 0 0 0 0 18 0 

«Conerete. И 0 0 2 15,000 6 45.000 

Тойа!...................... 26 | 294,000 121 | 1,164,675 245 | 2,053,350 


The keels not yet laid are mainly those for passenger ships. 

Contemplated deliveries to complete the program.—During the 
fiscal year ending June 30, 1921, at least 1,685,750 dead-weight tons 
will be delivered, leaving only 367,600 dead-weight tons under con- 
struction. This tonnage will be principally the passenger ships, and 
the work unfinished on that date will be mainly fitting out the ships 
and installing interior finish. (Table XVII.) | 

Yards which have completed contracts—During the period of 
maximum construction 80 steel yards were engaged upon work for 
the Corporation. Of this number yards have completed contracts, as 
shown on Table XIV. 

Reduction in the program.—The accumulated program included 
3,268 ships, of 18,381,276 dead-weight tons. After the armistice all 
construction was canceled whenever a saving to the Corporation could 
be effected. This has reduced the program by 951 ships, of 4,697,465 
deadweight tons, which represents a decrease of 952 per cent and а 
reduction in ultimate expenditures of at least $650,000,000. 

No further cancellations are now possible without involving a con- 
siderable loss, and the following summary represents the extent of 
cancellation in connection with the different types of construction 
under the original program. 


Original program. Cancellations. 
Type. | 
Number. | Tonnage. | Number. | Tonnage. 

ReGutsitioned о 419 | 2,963, 406 47 1 387, 040 
Contract з{ес]........................-........-........ 1,739 | 11,885, 406 425 | 2,913,875 
Contract «оой......................................... 1,017 | 3,052,200 428 | 1,166, 950 
Composito.. 5-е sese ve re ern Rey rh aa YES 50 175, 000 32 112, 000 
Concrete........ —w———— ее азан то 43 302, 000 81 228,200 
Total...... DER pn 3,268 | 18,381,276 963 | 4,508,365 


1 Twelve requisitioned ships having a dead-weight tonnage of 110,900 were changed to contract steel and 
áncluded in the active program, and two ships are under suspension. 
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The total actual cancellations by districts are shown in the follow- 
ing schedule: 


МОРА а 170 454, 650 
P Uy p Psi S C P —————————————— 110 889, 675 

Middle-AtIABltIO sis сл аа а ындай a CR ОТ ыы e e 91 
Я т а СИ И CERE жаа Id WERE жазы» 293 1, 269, 650 
Bouth ЕВОШО cs зе шуына жаздана Mer t ечи ои ааа аи ваа ото ақа а E MEM 89 754, 950 
North Ра Поа а аа овоа оо Мана LONE Ss КЫЗ 108 775, 050 
FOFOl o c ens нано eels oc С cas AN аж aba а wee авон ES 38 144, 000 
Great Tikes ПИ daw онаков rd асылы ары ШОБ қы аташы 64 110, 830 
"Total. сасады ын орысша адас ыла wae Ue ЕИ И 963 4,808,365 


Тһе complete cancellation program is included іп the appendix, as 
follows: Table XV, cancellation by types and districts; Table XVI, 
cancellation by types and States. 

The cancellation of ship contracts has resulted in a large number 
of claims against the Corporation, which are referred to in another 
section of this report. 

Requisitioned Ships. 

On August 3, 1917, 431 vessels under construction in shipyards in 
the United States were requisitioned by the Government. Thirteen 
of the number were released before completion to former owners; 22 
" have been canceled, and the status of 12 changed from requisitioned 
to contract vessels, thereby leaving a totai of 384 requisitioned vessels 
on the active construction program of the Corporation. 

Of the requisitioned ships complete, 73 vessels, of 684,191 dead- 
weight tons, have been reconveyed to the former owners, and 83 ves- 
sels, of 486,025 dead-weight tons, have been sold to shipping interests 
other than the former owners. 

Only 10 requisitioned ships remain to be delivered, and of this 
number 9 are yet to be launched. АП of these vessels will be com- 
pleted before the close of the year 1920. 

The following tables show the number of vessels and deadweight 
tonnage under construction for American and foreign owners, requi- 
sitioned on August 3, 1917; also the original and active program `° 


Nationality of former owners of requisitioned vessels. 


Number Dead- 


Nationality. of ves- weight 
sels tons. 
Атйёет1Сап c cos ot wisn оваке енн књ виа невина ва VE oe REM RE ES 185 1,534, 111 
ВНЕ СЕРЕН невини еее ваков END seat ie КГ ЕЛҮ ГС 163 "048 „980 
УИ А ВОИН АЈ и ки РАНИ И И ау и а НА 84 234,270 
Мга аа овен и оная 38 249, 145 
Йо аак наноса ена ааа 4 29,200 
DONS ЕРЕКЕ МИНА КЕЛЕКЕ це ИНАТ ТЕРЕ Ти АК ЗЛИ ОУК ОТ ГУ 4 15,200 
ARABIE: S a C НАЛ лава ҮК АТ ок ја аа ааа бысы 2 14,600 
Pp """—"——————————————— 1 8 
Total амы ы ақа ои йа за de ыы абатты ғын атайын қаттық DER 431 3,074,306 


17508—20—7 
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Nationality of former owners of requisitioned vessels—Continued. 


Dead- 
Number. weigh 

tons. 
Original Programe а оао ть 431 3, 074, 306 
Canceled, released, or changed to сопбтасб......................................... 47 387, 040 
Active progra ана вооон нь 384 2, 687, 266 
Pb -p CRM ———————————"———— É———— анс 974 2,594, 166 
To DO delivered ре ее о nee abt oan Ses Жене КАЖЫ 10 93, 100 
Wood Ships. 


The wood ship program of the Corporation had reached a total of 
1,017 vessels of various types at the time that construction was cur- 
tailed. Of this number 428 were subsequently canceled, leaving 589 
to be completed or partially completed, as the circumstances justi- 
fied. The original and active program was divided as follows: 


Bteamships. ................. оо а Rev a Vade x 
Steamship hulls only... она cinnsnccesccvssscncsasecencoccuces ТТЕ 


The construction represented by the above tabulation is wholly 
complete at the close of the fiscal year with the exception of 18 wood 
harbor tugs, all of which are now in advanced stages of completion 
and will be delivered within 90 days. 

The 115 steamships which were completed as to hulls only, and the 
56 vessels converted to barges, a total of 171, have all been delivered 
and certified as surplus to the Supply and Sales Division. 


Wood-ship program, 


Original program. Canceled. Active program. 
Dead- Dead- Dead- 
Number.| weight |Number.| weight |Number.| weight 
tons. tons. tons, 
CARO есенсе шәә 521 | 1,939, 050 217 817,700 304 1,121,350 
Barge шаты dials wae aware eee Sees видно 141 368, 500 113 297, 500 28 71, 
Finished hull....................... 119 463, 550 4 15, 850 115 447,700 
Sailing хессеіз....................... 10 34.500 ЕКЕН ИНТЕР 10 : 
Barge (converted)................... 64 241, 900 8 35, 900 56 206, 000 
ilc c 1 РРР А освајања 1 4,700 
Tug (осбап) аана оса она ааа 61 " 48 " 13 G 
Tug (һагһог)........................ 100 1 38 1 62 
po — — e 1,017 | 3,052,200 428 | 1,166,950 589 | 1,885,250 


1 № tonnage given on tugs. 
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Of the 428 wood vessels canceled, a number were partially com- 
pleted. For the removal of such construction from the ways of the 
different yards, a contract was entered into by the Corporation, under 
the date of January 27, 1920, Article II of which reads as follows: 


(1) Attached hereto and marked “Schedule A” is a preliminary list of 
wooden hulls, the further construction of which has been canceled and which 
are subject to removal. 

The owner shall have the option of changing and/or modifying from time 
to time said list by adding additional hulls thereto or by omitting hulls specified 
therein, as it may desire. 

(2) The agent shall, at his sole cost and expense, remove from shipways and 
shipyards such of the hulls specified in said ‘“ Schedule А” ог any other hull 
or hulls as the owner may, from time to time, in writing direct the agent to 
remove. 

The agent shall, within 120 days after the receipt of such written notice from 
the owner, remove the hull or hulls specified in the notice. 

The agent has furnished a corporate surety bond in the sum of 
$25,000 for the performance of the contract, and the Corporation, 
representing the owner, has agreed that “upon the removal from 
shipyard of the materials which have actually entered into a hull, 
whether it be by launching the partially completed hulls or by 
wrecking the hull: 

(а) That title to such materials shall thereupon vest in the agent” * * s, 

(5) That upon presentation by the agent of a voucher approved by the dis- 
trict manager for the district in which the respective hulls are located, to pay 
to. the agent the sum of $5,000, from which shall first be deducted, however, 
any amount or amounts that may have accrued as liquidated damages and be 
due and payable by the agent to the owner under the provisions of this contract. 

The work under this contract has progressed to the extent that 
all but three hulls have been removed, and the remainder of the 
work is being carried out as expeditiously as possible, certain diffi- 
culties being encountered in these cases in satisfying the contractors, 
which has resulted in delaying the execution of the plans. Two addi- 
tional vessels at Jacksonville, Fla., have been added to the contract, 
and their removal is also under way. 

Classification.—The original construction program, covering con- 
tract vessels, contemplated a distribution of the classification of these 
ships between Lloyds’ Register of Shipping and the American Bu- 
reau of Shipping on a basis of 25 per cent of the number of vessels 
to the former society and 75 per cent to the latter. With the excep- 
tion of 32 vessels, all the wood ships were constructed under Ameri- 
can Bureau of Shipping rules. Classification of requisitioned vessels 
was continued in accordance with commitments made by former 
owners, which, in the majority of cases, had been placed with Lloyd’s 
Register of Shipping. Dual classification was required on the initial 
contracts covering fabricated ships, as this was considered advisable, 
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due to the originality of this method of construction and the radical 
departure from former methods. Owing to the cancellation of a 
considerable number of vessels, it was found impossible to adhere to 
the original program covering percentage of distribution of the ves- 
sels between the two societies. On March 17, 1920, however, a pro- 
posal submitted by the American Bureau of Shipping was accepted, 
whereby classification of all vessels would be taken over by that 
society substantially as follows: 

Vessels already completed and classed only in Lloyd’s will be surveyed by the 
American Bureau, certificates issued, and Lloyd’s class discontinued. 

On vessels constructed under dual class Lloyd’s classification will be discon- 
tinued. 
. On completed vessels building to Lloyd’s class only the American Bureau will 
keep these vessels under survey during remainder of construction, issue the 
necessary certificates upon completion, and Lloyd’s class will then be discon- 
tinued. 

The following tabulation shows the status of the original program 
and the present active program relative to classification of ships: 


ACCUMULATED PROGRAM. 


Con- | Requi- 


tract, |sitioned Co 
steel. | steel. 
American Bureau of Shipping and Lloyd’s Register.. И ull АҚТАР ОР На 
American Bureau of Shipping.....................- e 844 8 
Lloyd's Hegistet. оооло аа uU eT reed ewes 874 351 
American Bureau and Lloyd's.......................- 408 81 
Вигеоп of VeritaS..o. ее nssCs QE 3 
NoclassiBeatlOn:..eecoueeweeeccssuestuéescaw rene ve Mrs 101 26 
ЗОРА swe wie see edd Sloe cose ыы bude ND REN due. 1,739 419 
PRESENT ACTIVE PROGRAM. 
———————————————————M——— 
American Bureau of Shipping and Lloyd's Register.. 12 | асын азан senes s сатта 12 
American Bureau of Shipping......................... 608 8 18 557 9 1, 200 
Lloyd's Вот ран: ое вина аи Е 338 348 |........ 32 3 721 
American Bureau and Lloyd's........................ 308 ДА реа полева БЕРЕР 832 
Bureau. оГУєгіаѕ сее сезоне ese жине ше e Ywossesols EET Зи |име СТРЕС ЛИ 3 
Моста са Оне ковано а eee при шале 46 1. РАНЕ ра а па 47 
Total аа аи са вене а а вина ва dees 1,312 384 18 589 12 2,315 


Ships Built in Japan and China. 

Twenty-nine of the thirty vessels built under Japanese contracts 
have sailed for the United States, and the last, the Eastern Sword, 
will leave about August 15. 

Most of the reconditioning work that is necessary after the vessels 
arrive has been performed at Seattle and is due to the requirements 
of the Steamboat-Inspection Service particularly: The fitting of 
metal lockers that were not sent out from Japan, the connection of 
oil-burning apparatus, and the stowing of the surplus coal-burning 
equipment. 
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Before these improvements are added it is necessary to survey the 
ships and prepare specifications, which, with a general overhauling 
of the ships and installation of the equipment, requires about one 
month. | 

Of the 26 vessels that have been delivered to the Division of Opera- 
tions, 18 are coal burners, 10 are oil burners with provision for fitting 
the vessels to burn coal, and 8 are coal burners equipped to use fuel 
- oil also. 

One of the four Chinese vessels, the Celestial, has been launched 
and the framing completed and will be delivered in October or No- 
vember, 1920. 


Diesel Engines. | 

The two 4,500 indicated horsepower 6-cylinder, 4-cycle Diesel en- 
gines and their complement of auxiliaries which were purchased in 
Europe are to be instalied in the 12,500-ton cargo vessel William 
Penn, building at the Gloucester yards of the Pusey & Jones Co. It 
is anticipated that this vessel will be placed in commission in early 
fall. As this will be the first American vessel with an installation of 
such type and power, effort is being made to insure its success. On 
completion of the hull the engines will be installed by the American 
licensee for this type of machinery. 


Passenger Ships. 

In December, 1917, the Corporation prepared designs for 19 troop 
transports, 535 feet in length, and before construction had proceeded 
allocated the ships to the Navy Department for operation. The 
plans were then reviewed and a rearrangement of the quarters for 
officers, crew, and troops was considered advisable to meet the mili- 
tary situation. A material increase in the armament was also deemed 
necessary. | 

These vessels are now under construction at the following yards, 
according to plans which are practically identical: 

New York Shipbuilding Corporation, Camden, N. J. (9). 
Bethlehem Shipbuilding Corporation, Sparrows Point, Md. (8). 
Newport News Shipbuilding & Dry Dock Co., Newport News, Va. (2). 

Plans covering these revisions were prepared by the New York 
Shipbuilding Corporation in July and August, 1918, and at that time 
consideration was given to certain changes in two of the ships to 
adapt them to hospital service. 

Upon the signing of the armistice a restudy of the design was 
commenced, with special reference to the accommodations provided, 
and plans showing the vessels laid out as passenger steamships with 
accommodations for first and second class passengers were prepared 
in the office of the chairman of the Shipping Control Committee. 
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Arrangement plans were also prepared in December, 1918, by the 
New York Shipbuilding Corporation, in which accommodations for 
287 first-class passengers and 236 second-class passengers were pro- 
vided. After various conferences between the Division of Construc- 
tion, the Division of Operations, and the three shipbuilding firms 
interested, a somewhat modified plan, prepared by the New York 
Shipbuilding Corporation in March, 1919, was approved on April 9. 
This plan provided accommodations for 247 first-class passengers, 
226 second-class passengers, and 194 officers and crew. 

At this conference on April 9 it was decided that the preparation 
of plans should be apportioned to the three shipbuilders, as follows: 

The New York Shipbuilding Corporation to handle structural-steel plans 
and modifications to the general plans, all calculations such as displacement, 
cubic capacities, etc., ship carpentry work, cargo-handling gear, bilge and 
ballast system, insulation, steering gear, winches, windlass, mooring equipment, 
and canvas gear. 

The Bethlehem Shipbuilding Corporation to handle all joinery, deck cover- 
ings, furniture, outfit, heating, ventilating and sanitary systems, fire system, 
and deck piping. 

The Newport News Shipbuilding & Dry Dock Co. to handle the refrigerating 
system, the interior communicating system, and the electric plant. 

No provision had been made for the transportation of third-class 
passengers; and as such accommodations are necessary in the routes 
to which it was later determined to assign these vessels, the section 
for second-class passengers was omitted and quarters for 300 third- 
class passengers substituted. The vessels will carry, in addition, 259 
first-class passengers and 215 officers and crew. The steaming radius - 
has been increased, moreover, to 14,000 nautical miles by carrying 
_ bunker coal in Ше No. 5 hold. 

Construction work has proceeded steadily, however, from the be- 
ginning, as shown by the progress data (Table XVIT). 

The first three vessels under contract with the New York Ship- 
building Corporation have No. 5 hold filled up with independent 
tanks, which when filled with bunker oil will give the vessels a steam- 
ing radius of about 11,700 nautical miles at 17 knots speed. The 
first two vessels building at the Bethlehem Shipbuilding Corpora- 
tion plant have no provision for carrying bunker oil іп the No. 5 
cargo hold and will have a steaming radius of about 9,800 nautical 
miles at 17 knots. In all of the other vessels the No. 5 cargo hold is 
a deep tank, which when used for bunker oil will give the vessels a 
steaming radius of about 14,000 nautical miles at 17 knots. 

As at present designed the ships will carry a cargo deadweight of 
about 8,000 tons, in addition to about 3,000 tons of passengers and 
crew, fuel, fresh water, stores, etc., on a mean draft of 30 feet. They 
can without difficulty maintain a sea speed of 16 knots and have 
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reserve power to increase this speed to 174 knots as conditions may 
permit. They have the following accommodations: 


First class, including settee ђегћћ8____________________________________- 259 
First-class passengers’ ћозгрца!_________________________________________-_ 10 
Third ао И Си es Se КАСА 300 
OMcers -and Среща ciao ск и РУВО аа И, И ы 215 
Crew В ПО. 6 

Ова тассыз ловити плина бана ы ралы и СС, Аа ағла малады даса 790 


In addition to these 19 transports 535 feet in length, a contract was 
awarded to the New York Shipbuilding Corporation for 7 ships 
502 feet in length, in accordance with designs prepared by the builder 
and modified by the Navy Department. 

After the signing of the armistice, revisions were authorized to 
convert the design to a passenger-ship type with provision for cargo 
also, and as finally approved is arranged to carry 78 passengers. 
The ships are of approximately 12,000 tons dead-weight capacity, 31 
feet 9 inches mean draft, and have a steaming radius of 15,000 
nautical miles at 14 knots speed. 


Agency Yards—The Fabricated Ship. 

American International Shipbuilding Corporation.—During the 
fiscal year 34 keels were laid by the American International Ship- 
building Corporation, at Hog Island, 75 hulls were launched, and 67 
vessels delivered. A completed vessel has been delivered every five 
days and this accomplished despite the fact that continual strikes 
occurred and it was impossible to maintain the necessary working 
force. Overtime work was not permitted, moreover, except in emer- 
gencies. | 

The last keel was laid оп February 9, 1920. Since the beginning 
_ 114 hulls have been launched and 93 ships delivered. 

The last hull is scheduled for launching July 21, 1920, and the last 
ship will be delievered before December, 1920, at which time all work 
in the Hog Island yard will cease. There are now 8 keels on the 
ways, all nearer completion than the first ships launched early in 
the program, as it has been proved to be economical in both time and 
cost to have everything possible done while the ship is on the ways. 

Of the Hog Island ships, 110 are 7,500 dead-weight tons ca- 
pacity, and 12 of 8,000 dead-weight tons. The Navy Department has 
taken over one of the 8,000-ton ships and it is being converted into an 
aircraft tender; and while it will be completed as originally designed, 
the Navy Department will install at the League Island Navy Yard 
the necessary equipment required for the service to which this ship 
will be assigned. 

The War Department had taken 11 of the “ B,” or 8,000-ton ships, 
which will be used as transports, mainly to Honolulu, Manila, and 


~ 
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elsewhere as required, though having no regular route. These are 
being fitted out at the yard, under the direction of the War Depart- 
ment officials. 

At a meeting of the executive committee of the Corporation, held 
on February 14, 1920, a resolution was adopted by which the Corpora- 
tion availed itself of the option under the contract with the Amer- 
ican International Corporation to purchase the site at Hog Island. 
The payment therefor has since been made in the sum of $1,755,735.71, 
and the property was conveyed by deed to the Corporation as of 
March 2, 1920. The agent, however, is to continue to occupy the 
property until the contract of the American International Corpora- 
tion for building the 122 ships is completed. 

The contract with the American International Corporation for 
building 58 “В” ships has been canceled and settlement effected in 
satisfaction of all claims in connection with the cancellation of these 
ships. 

Merchants S hipbuilding Co.—At the Bristol yard of the Merchants 
Shipbuilding Corporation 16 keels were laid during the year, 18 hulls 
launched, and 18 ships delivered, each of 9,000 dead-weight tons 
capacity. 

All keels on the program have been laid at this yard—the last on 
June 26, 1920—and the last ship on the program of the Corporation 
will be launched on or about April, 1921. 


Status of the Work. 


The following table shows the progress in the two yards from (1) 
the beginning to June 30, 1920; (2) during the fiscal year; and (3) 
a comparison with the fiscal year ending June 30, 1920: 


Keels laid. | Launched. | Accepted. | Delivered. 


| ff -—_———_—_-———— 


1) То даќе: 
ч) American International Shipbuilding Corporation.. 122 114 94 94 
Merchants Shi building [e^ NE CTS 40 30 27 
(2) Fiscal year 19 
American International Shipbuilding Corporation.. 134 75 67 67 
Merchants Shipbuilding Co........................ 16 18 18 18 
(3) Fiscal year 1919: 
American International Shipbuilding Corporation.. 57 39 27 
Merchants Shipbuilding Co........................ 12 12 9 9 


1 Less than 1919 because all keels under contract had been laid. 


Both of the fabricated yards have on hand all the steel and equip- 
ment necessary to complete the ships under contract. The labor 
force has been reduced from 28,000 on June 30, 1919, to approxi- 
mately 15,000 on June 30, 1920, due primarily to the fact that as each 
way becomes vacant it is necessary to dispense with the services of 
many of the workmen on that way. 


Utility of the Fabricated Ship. 


When the Corporation adopted the plan of building fabricated 
ships and awarded contracts for a total of 390 vessels, representing 
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9,675,000 dead-weight tons, doubt was expressed in some quarters 
as to the success of this type of construction, which was а radical 
change from the accepted methods. It was recognized, however, that 
by having the hull steel fabricated at the bridge and structural 
shops throughout the country and then assembled at the shipyards a 
considerable expansion of the shipbuilding industry was possible. 

The program scheduled above was assigned to the three agency 
yards authorized at that time, as follows: 


Dead- 
Ships. vert 
tons 


American International Shipbuilding C Corporation, Hog Island, Pa.................... p 1, 25 000 
Merchants Shipbuilding Corporation, Bristol, Ра...................................... " 540, 000 
Submarine Boat Corporation, Newark, N. J................. Бішкек aav MS аншы 150 750, 000 

HIER 390 | 2,675,000 


This program was reduced by cancellation to 280 ships, of 1,871,- 
000 dead-weight tons, of which 236 ships of 1,524,350 dead-weight 
tons had been delivered on June 80, 1990. 

Ав many of these vessels have been in continuous service a long 
time, it is now possible to review the performance of the fabricated 
ship from the standpoint of the operator. 

The principal difference between this type and the ships built in 
the customary way lies partly in the design of the hull, the use of 
standard shapes for framing, and the method of laying out and 
assembling the parts. Any unusual operating difficulties which could 
be attributed to the principle of the fabricated ship would of neces- 
sity involve the hull, yet no unusual repairs or alterations to fabri- 
cated hulls have been required. These ships have proved equally 
as serviceable as others of the fleet, and their utility as cargo car- 
riers has been established. 

The use of standard parts in the construction of кее vessels has 
simplified the problem of repairs, whether of a minor nature or 
extensive in scope. The case of the steamship Liberty Glo is an 
interesting example. 

This ship, which was built at Hog Island, struck a submerged 
mine off the coast of Holland on December 5, 1919, and was beached. 
On the following day she broke in two during a gale and high sea 
and the forward part dragged anchor and drifted 2 miles down the 
beach. The after section was salvaged and berthed in Rotterdam. 

The question of disposing of the hull and machinery as junk or 
of building a new forward part was then considered, and the latter 
course was adopted. On May 13, 1920, the forward section was 
ordered from the builders and was loaded on the steamer Honnadaga 
on June 26, 1920, for shipment to Holland. This material included 
hull steel, rigging, winches, mast, booms, anchors, chains, and other 
auxiliary equipment, and on arrival in Holland will be assembled 
and built tthe after section of the ship. 
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The Division of Passenger Transportation and Housing, created 
under the authority of the act entitled “An act to authorize and 
empower the United States Shipping Board Emergency Fleet Cor- 
poration to purchase, lease, requisition, or otherwise acquire, and to 
sell or otherwise dispose of improved or unimproved land, houses, 
buildings, and for other purposes,” approved March 1, 1918; and 
provided with an appropriation of $75,000,000 for housing and 
$20,000,000 for transportation facilities by the sundry civil appro- 
priation act approved July 1, 1918, has practically completed its 
construction program during the fiscal year ending June 30, 1920. 

The entire housing program included the construction of 8,644 
individual houses, 94 dormitories: (Table XVIII), 849 apartments 
in 92 buildings, 5 hotels, and 6 boarding houses, together with cafe- 
terias, stores, power houses, and other miscellaneous buildings, as 
indicated in Table XIX. The work included also the installation of 
public utilities and the construction of streets and public sidewalks 
at the various housing projects, all of which were found to be re- 
quired for the service of 24 shipyards and one turbine plant. The 
totals given above represent a somewhat modified program, due to 
cancellations effected upon the signing of the armistice. 

In order to carry out this program the Corporation advanced 
money on very liberal terms to local realty companies or housing 
companies, organized by the shipbuilder concerned, to construct 
houses on land owned by them, taking back from the local realty 
companies mortgages covering the amount of the houses in each 
case. These mortgages stipulated that, in case the realty companies 
were unable to pay the Corporation its mortgage interest, the mort- 
gages would not be foreclosed until after two years had elapsed, in 
case the war should not terminate before that time, and that the 
principal should be paid back to the Corporation at the rate of 3 
per cent per annum, beginning after the expiration of two years; 
also providing for a write-off for the excess war cost, reducing the 
mortgages by an amount equal to the excess cost resulting from 
carrying out the work under the pressure of war conditions. 

After the signing of the armistice the Corporation endeavored to 
liquidate all of the moneys advanced for war purposes, including 
the sums advanced under these mortgages, and it has been necessary 
to negotiate with the shipbuilders concerned with a view to making 
new agreements by which the shipbuilder shall either purchase the 
housing projects outright from the Corporation, for cash or cash and 
deferred payments, or to obtain the builders’ consent to transfer to 
the Corporation the land on which the houses are built. These ne- 
gotiations are necessary before the Corporation is in position to offer 
the houses for sale. 
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Loans have been made to public utility companies to cover part of 
the cost of installation in connection with certain projects. These 
loans bear interest at the rate of 5 per cent per annum. (Table XX.) 
Municipalities which furnished public utility facilities and the ap- 
proximate commitments therefor are listed in Table ХХІ. 

As the building program has been entirely completed, with the 
exception of a few items of sewer repair, street paving, and the cor- 
rection of minor defects of construction, an entirely new problem con- 
fronts the Corporation. This consists of the supervising management 
of operations and maintenance of the various housing problems until 
the absolute title is acquired and all the properties are ultimately dis- 
posed of. 

At the beginning of the fiscal year the Corporation actually owned 
only six projects, viz: 


Houses. | Hotels. | APart- pormi Cafe- Power 


ments. | tories terias. | houses. 

Bt, Helena, Ма............-..-..........-- 206. ааа тш tates ce 1 1 
Elmwood, Philadelphia................... СИНИЕ restos 16 4 1 
Harriman town site, Bristol, Ра........... 320 1 212 Об eres TR 
Chestershi Hotel, Chester, Ра............].......... | И радарот ВО iar 
Dormitories, Essington, jj c jx eee команды. 4; ана јава asses 


ол houses which were requisitioned during the war were sold during the fiscal year. 


All other housing projects were owned by realty companies whose 
capital stock was issued to the several shipbuilders in payment for 
the actual cost of the land on which the housing projects were con- 
structed. The capital stock of each realty company was pledged by 
said shipbuilders with the Corporation as security for the faithful 
application of funds advanced by it under mortgages for the con- 
struction of the various projects. During the fiscal year ending June 
80, 1920, the Corporation became the owner of six housing projects 
(on which it held mortgages) by the acquisition of the capital stock 
of the following realty companies: 


Board- 
: Apart- Погті- | Cafe- 
Date. Company. Houses.| Hotels. Я pos „| ments. tories... teria: 
1919 
Sept. 13...... Groton Park Real Estate Co., Groton, 
ааа аша тео C m EE S 02: БЕСТЕ ЖҮ 4 1 
1920. 
Jan. 15....... Liberty Housing Co., Dundalk, Md.... 529. |. аи 2 Das обидоа AIL er rere 
Feb. 20......| Fairview Realty Со. ' Camden, Ni 1,578 | eee BO суге меен 
Мау 25....... Chester Emergency "Housing ( Corpora- | 
tion, Chester, Ра.................... 218 2:5 ous 1 106 | си ње 
June 17...... Federal Home Building Co., Lorain, " ~ 
Јања Wyandotte Home Co., Wyandotte, 
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In this same year the following projects have been sold, viz: 


Board- 
Dormi-| Cafe- | Power 
Houses. hones ing uses, | tories. | terias. | houses. 


| = |------------ |—— 


Bt. Helena, Ма: а ее 200 [so И 


1 1 

Elmwood, Рьіздеірнія....................................... 11,627 |.......- 16 4 1 
Port Jefferson, Long ТӨП, наа савр соната аи әәә ЖЕРМЕН 1 1 1 
Dündalk, Ма ооо ЛЕРНЕР ОКЕКЛИЕИКЕТЕНЕ 529 Р св пазнала ЕРЕТІН 
Нап оо, ОРКЕ онде ее. 212 ПРЕ В Маки Бақа ЫЫ 
0900. WIS vinden оаа ева сосен ононе окаса 2 LOO аванса | ecc 


1362 houses which were requisitioned during the war were sold during the previous fiscal year. 
3 Cottages. 

Considerable progress has been made in renting the houses and 
apartments in the various projects. The following is the percentage 
of occupancy at the close of the fiscal year: Houses, 94.17 per cent; 
apartments, 93.88 per cent; stores, 90 per cent. 

At the close of the preceding fiscal year the percentage was: 
Houses, 76.18 per cent; apartments, 12.90 рег cent; stores, 44.68 
per cent. 

By resolution of the board of trustees, United Stt ИА 
Board, approved June 24, 1920, the name of the Division of Pas- 
senger ‘Transportation and Housing was changed to the Division of 
Transportation and Housing Operations. It 1s intended that this 
division shall be a self-supporting division of the Corporation and 
it is estimated that an annual net income of approximately $1,000,000 
will be turned over to the United States Treasury. 

The work has been completed within the amount. of the original 
authorization, and, in fact, a substantial balance will remain unex- 
pended, as shown in the statement of total commitments, Table 
XXII. 

Details of housing contracts and expenditures, as required by act 
of Congress approved March 1, 1918, are contained in Table XXIII. 

"The shipyards were generally located off the lines of transporta- 
tion, or in sections where transportation facilities were inadequate, 
and it was necessary to advance money to street railway companies to 
extend and improve the lines serving the yards. 

For the purpose of carrying out the program the sum of $20,000,000 
was appropriated, but $8,000,000 of this amount was subsequently 
returned to the Treasury Department. 

All companies with the exception of the few that have gone into 
bankruptcy are paying the Corporation interest at the rate of 5 per 
cent on the total amount of the advances. It is also agreed that after 
the declaration of peace the Corporation shall be reimbursed the ap- 
praised value of the improvements subject to a maximum deprecia- 
tion of 95 рег cent. А period of five years has been allowed in most 
cases for this settlement, payment in annual installments. The 
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security held by the Corporation for these advances is shown by 
Table XXIV. 

The Corporation has endeavored to expedite these settlements in 
order to close the accounts at an early date, but the financial condi- 
tion of many of the companies and the general credit situation have 
made it impossible to obtain any termsgatisfactory to the Corporation. 

During the fiscal year all construction work has been completed, 
and approximately $50,000 yet remains to be paid on outstanding 
obligations. No new contracts were awarded during the year, and 
no items of construction were continued which were not essential to 
the utility of the lines. List of contracts awarded is contained in 
Table XXV. 

While the extension of railways and purchase of equipment were 
authorized to meet the emergency requirements due to the demands 
of the war program, it has developed that in practically every case 
the facilities are now needed in the communities served. Street 
railway companies have been seriously handicapped in adequately 
maintaining their properties and purchasing necessary equipment, 
and a high utility value is attached to the improvements provided by 
the Corporation. 


AUTHORIZATIONS AND APPROPRIATIONS. 


Prior to September, 1919, the finance division was a part of the 
Construction Division, reporting to the vice president in charge of 
construction, but was transferred then to the jurisdiction of the 
general comptroller and removed to Washington in February, 1920. 
A statement covering the financial administration will be found 
elsewhere in this report. 

The authorized expenditures and actual appropriations are shown 
in the following table: 


Authorizations. Appropriations. 


Requisitioned ships: 
Urgent deficiency act No. 23, June 15, 1917.................. $250, 000, 000. 00 $150 


„000, 000. 00 

Urgent deficiency act No. 64, Oct. 6,1917... 265, 000, 000. 00 200, 000, 000. 00 

Sundry civil ары амын bill No. 181, TED E E И И Ael edis 65, 000, 000. 00 

515, 000, 000. 00 415, 000, 000. 00 

Withdrawn by Shipping Воага.........................».«»»»..|.................... 39, 705, 958. 35 

Balance оПппа соса сосоаа ees e њене анонс геена совасовас 515, 000, 000. 00 375, 294, 041. 65 

Contract зара 

Urgent deficiency act No. 23, June 15, 1917.................. 500, 000, 000. 00 250, 000, 000. 00 
Urgent deficiency act No. 64, Oct.[0, CIV EBENE РЫН 734, 000, 000. 00 250, 000, 000. 

Sundry civil appropriation bill No. 181, 1919... is ci воза e 1, 850, 000, 000. 00 1, 438, 451, 000. 00 


2, 884, 000, 000. 00 1,938, 451, 000. 00 
- Less amount set aside for dry docks and marine railways, urgent 
‘deficiency act No. 233, Моу,20,1018.::;..5.2:......----»-5%5-41:555555422%%5%555 о; 34, 662, 500. 00 


2, 884, 000, 000. 00 1,903, 788, 500. 00 
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Authorizations. Appropriation. 


Urgent deficiency act No. 64, Oct. 6, 1917.................... 35, 000, 000. 00 35, 000, 000. 00 
Sundry civil appropriation bill No. 181, 1919................. 87, 000, 000. 00 87, 000, 000. 00 
122, 000, 000. 00 122, 000, 000. 00 

Housing act: 
Housing act; Маг;2,19018:;2255:55,20 56585 E ни RR EE ни 50, 000, 000. 00 |.................... 
Sundry civil appropriation bill No. 181, 1919................. 25, 000, 000. 00 75, 000, 000. 00 
75, 000, 000. 00 75, 000, 000. 00 

Transportation: | 

Sundry civil appropriation bill No. 181, 1919................. 20, 000, 000. 00 20, 000, 000. 00 


Dry doks and marine railways: . 
Set aside from contract ships by urgent deficiency act No. 233, 


Nov.4. 1918 So io tesa ce 6% ево eru vk sex si s RR ER EAR ESSET ERR ва 34, 662, 500. 00. 

Foreign ship construction: 
: Sundry civil appropriation bill No. 181, 1919................. 55, 000, 000. 00 55, 000, 000. 00 

General: 
(4) Sundry civil appropriation bill, 1920.................. pu 1 120, 000, 000. 00 356, 000, 000. 00 
B) Sundry civil appropriation bill, 19203........................................... 118, 000, 000. 00 
120, 000, 000. 00 474, 000, 000. 00 
SUDO m ——— — ——— 3, 551, 000, 000. 00 3, 059, 745, 041. 65 
Сарнагшозкы 22 іы салуатты тына овен ае азов БЕ 50, 000, 000. 00 
Grand total: загаснаас БЕША 3, 551, 000, 000. 00 3, 109, 745, 041. 65 
t Пезкеазе. 


3 Covers balance of appropriation of 5150; 000,000 for ship purchases made for the Operating Division 
$32,000,000 of which has alregdy been expended. The balance of $118,000,000 available for ship construction 


ORGANIZATION. 


The difficulties which confronted the Corporation during 191í and 
1918 in the task of forming a working organization to carry out the 
building program were followed in 1919 and 1990 by the problems 
presented by the necessity for disbanding the force without sacri- 
ficing the interests of the Corporation. Тһе momentum of the ship- 
building industry was almost irresistible at the time of the armistice. 
It had been encouraged by every means possible in our effort to 
build the bridge of ships, and an army of 385,000 men was at work 
under the guidance of the home office and district offices, with a 
total of 8,278 employees whose annual salaries amounted to 
$14,469,687. 

A review of the activities of the Construction Division is char- 
acterized by the promptness with which the Corporation undertook 
to reverse the former process. As the industry was no longer a war- 
emergency measure, the work of the camouflage branch, national 
service section, publication branch, and similar activities was dis- 
continued as soon as this could properly be done. Other interests of 
the Corporation, such as those in the industrial relations group, 
health and sanitation, safety engineering, and education and train- 
ing, which were of vital importance during the war, were contracted 
іп scope as rapidly as possible and finally abolished. 

By August, 1919, changes of this nature had reduced the personnel 
to 5,258 and the annual salary roll to $11,176,003, a net saving of 
$3,293,684. The Corporation then was more nearly опа peace-time 
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basis, but the changes had left the remaining branches of the work 
somewhat disconnected. This condition, moreover, was partly due 
to the policy of cancellation of ship contracts which had reduced the 
program at that time nearly 25 per cent. It was apparent that 
consolidation and the elimination of duplication and nonessential 
work were necessary to perfect the organization. 

For the purpose of carrying out this program, an investigation 
was made by committees in the home office and in the districts, and 
as a result of this survey the annual pay roll was reduced by 
$1,203,000 in less than two months. On January 31, 1920, reductions 
since the preceding August had been made as follows: 


| Аппиа} 

Employees. salaries.. 
Home оййсе................... кова коски о аншы гуы И | 807 | $1,464,665 
РВВ: ее о ое аа ода nU a ә жо» 1,317 2, 705, 828 


TOO) PER аана аваа аа ао аага асыр 2,124 4,170, 488 


In connection with this reorganization, savings incidental to the 
reduction in the working force was effected as follows: 


Forms and reports declared орзоіеѓе_ же 1, 286 
Typewriters declared вигр1й8--.------------------------------------- 710 
TelephonéS: removed === 2252255 ore ee eee нај es 203 
Office furniture and equipment declared surplus, рјесев________________ 19, 189 
Automobiles declared загр!ав-- LL LL LL LLL LL LL LLL LLL. 818 


Attention was also directed to the work in shipyards holding cost- 
plus contracts, and this review resulted in а considerable reduction 
in expenditures. 

Transfer of Divisions. 
Kadical changes in the organization were also made during Jan- 


uary and February, which removed to the jurisdiction of the chair- 
man's office the following branches of the Construction Division: 


Numberof| Annual 
employees.| pay roll. 
ш and Sales Division: | 
оше ОЗ. нии... о >ы 213! — $718,380 
о оозоозоооеооое PELL SS SOL SSSS SSO SEES өөө SESE SONOS OS EEELE өөө CSE OCS S 0000 655 1 ‚335,7 
Cancellation board 
Home оШсө..........-.---------»-%-». %-%-%-е-вееееее-е-е-е-.-шө сө ессе езе. 16: 50, 
Districts: ВЕ е КЕНЕ НА е ОРА ПО АН КОИ дЫ 38 103,740 
Plant коа 
Home оШсө.............»..».-----еге---в-егегв-в-в.«-в....-шсөс сес еее өсе өз. 6 | 13,120 
Districts..... эегегееоееоеееееееееееееееве Феееееоеееәеееееееееәеееоеееоеееееее 19 42,192 
Legal division 
Home о18с6...........-.»---»-.-.-.. ——————— ...... 87 198, 440 
Ditis "Md ———  ———— авион 8 „720 
Plant дізрова!........................... —————À — но 4 12,780 
Industria THERE 
Home office еәеФесееееееооегееееевее фор ооо оо ооо ооо сесесчово Фвееәгеәееееее 4 10,160 
Пізігісів............................ыыы аа... FONS UN 3 0,320 
Home office......... —— ‚езе зе е е озо» ЕЕ e. 330 | 1,003,870 
Districts әезебебе ФеееееозееевееевеееефЖее Феәзееәеезтееееееееее өеееее фо оо фо оо 723 1, 517, 726 


1,053 | 2,521,596 
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Changes in the Organization. 

On February 1, 1920, steps were taken to consolidate the branches 
of the former Division of Construction and the Construction and 
Repair Department of the Division of Operations, both at the home 
offices and in the districts. 

A meeting of the district managers of the former Division of Con- 
struction was called on February 6, 1920, at Philadelphia, at which 
each district manager was instructed to confer with the chief in- 
spector of the Construction and Repair Department in his district 
with a view to setting up in a tentative manner the new organization. 
Consolidation of the activities was ordered along these lines: 

All activities not pertaining strictly to construction are to be transferred 
when practicable to the proper division of the Emergency Fleet Corporation to 
which they belong. 

The duplication of activities existing in the organizations of the Division of 
Construction and of the Construction and Repair Department of the Division 
of Operations is to be eliminated. 

Amalgamation of forces to effect economy in office space is to be carried out 
without delay. 

A realignment of districts has been adopted to conform to those 
established by the Division of Operations. The chart which accom- 
panies this report indicates the location of the district offices. 


REPAIR DEPARTMENT. 


While the activities of the construction department have de- 
creased during the year, due to cancellations and the progress toward 
completion of the program, the work of the repair department has 
expanded because of the increase in the size of the fleet in operation 
and the transfer from the War and the Navy Departments of the 
ex-enemy vessels. 

The functions of this department, however, have not been limited 
to repair work, but have included review of designs for ships under 
construction, preparation of designs for large cargo vessels, approval 
of plans for passenger ships, acceptance for the Division of Opera- 
tions of completed tonnage, survey of vessels to establish tonnage 
ratings, and the reconditioning of ex-enemy vessels. Although the 
first two of these functions are no longer exercised because of com- 
pletion of those duties, the remainder of the work has increased in 
importance and volume to such an extent that this department now 
forms with the construction department one of the two divisions of 
the Corporation. 

Until the latter part of the year 1918 the repair work of the Divi- 
sion of Operations was under the supervision of the marine super- 
intendent at Washington and the Board of Survey and Consulting 
Engineers at New York City, which was organized in April, 1917, 
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primarily for the purpose of repairing the ex-enemy vessels acquired 
when the United States entered the war. 

At that time, however, supervision over repair work had been 
largely delegated to other agents, as the responsibility for maintain- 
ing the ships in satisfactory condition rested with the managing 
agents under the following clause of that form of contract: 

The manager shall procure “ for and on behalf of the Corporation 
the necessary labor and material to effect ordinary running repairs 
and replacements. No extraordinary repairs or expense shall be 
made or incurred and no alteration in hull, machinery, or equipment 
shall be made by the manager, except in serious emergency, without 
first securing in writing the authorization of the Corporation.” On 
account of the rapid increase in the number of ships in operation in 
the latter part of the year 1918, with the resultant increase in the 
extent of the repair work, and also because of the necessity for cer- 
tain changes in future construction, which became apparent after 
the ships were delivered and placed in service, the Construction and 
Repair Department of the Division of Operations was organized 
November 11, 1918, with the following functions: 

(а) Design and new construction section. 

Review of the designs for the various types of vessels under con- 
struction to effect improvements from the standpoint of the oper- 
ator, and the preparation of new designs for large cargo carriers. 

(0) Inspection and acceptance section. 

To cooperate with the Construction Division in conducting trial 
trips. 

(с) Repair section. . 

To assume, at а later date, control and direction of repair work to 
vessels in service. 

Design and New Construction. 

The character of the fleet as represented by the contracts awarded 
was determined by the various types which the yards were accus- 
tomed to build and the ships reflected the ideas of the many builders 
and operators. The Corporation had developed but few designs, and 
there was no opportunity to select the best of existing types and to 
confine the contracts to them. This action, moreover, would have 
impeded the progress of the work and therefore could not be con- 
sidered. 

After the armistice was signed, however, and the demand for ships 
for war purposes had passed, steps were taken at once to utilize the 
experience of the Division of Operations and improve the fleet so 
that our merchant marine would not be handicapped in the carrying 
trade of the future. 

An examination of all plans was accordingly begun by both the 
home and the field offices, and the necessary changes authorized in all 
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cases when the ships were not yet laid down and also when ships 
were on the ways and construction had not proceeded too far. Faults 
causing difficulties in connection with the operation of ships in serv- 
ice were corrected in ships on the construction program. 

By September, 1919, the examination of the plans had been com- 
pleted and further work was discontinued. 

While these modifications in the original designs involved addi- 
tional expense, they were adopted as a result of the experience of the 
Division of Operations, and have improved the fleet as a commercial 
asset to the country. The cost of the work, moreover, has been more 
than offset by the economies in operation which they introduced. 

Although the work incident to review of design has been discon- 
tinued in respect to the ships building by the corporation, examina- 
tion of designs submitted by private owners has already commenced 
in connection with shipbuilding by those desiring to take advantage 
of the opportunity offered in section 23 of the merchant marine act, 
1920, approved June 5, 1920. This authorizes deductions from net 
income subject to war-profits and excess-profits taxes, of amounts 
equivalent to the net earnings of vessels, provided such amounts are 
reinvested in the building of new ships of type approved by the 
Shipping Board. 

New designs were prepared by the Corporation for cargo vessels 
of the larger type ranging from 10,000 to 15,000 dead-weight tons 
capacity, and it is believed that these plans provide the most advan- 
tageous arrangements possible for economical operation. 

Plans also have been prepared for a 12,000 deadweight ton tanker 
of a new type, with expansion trunks at the side and the center space 
arranged for general cargo. Improved quarters for the crew are 
provided by subdividing the space into small rooms instead of as- 
signing the crew to one large room in the customary way. The 
mess rooms for officers and crew have been placed adjacent to the 
pantry and galley, thus affording a more convenient arrangement. 
This tanker design is considered an improvement over the vessels in 
service and provides better accommodations for the crew. 

This section of the repair department has cooperated with the. 
construction department, moreover, in the revision of plans for the 
conversion of the troop ships to passenger vessels now under contract. 
Inspection and Acceptance. 

Since January, 1919, the Construction and Repairs Department 
has rendered assistance to the Construction Division in connection 
with trial trips and the acceptance of new tonnage, and has been 
represented on the trial boards. The tonnage built by the Corpora- 
tion has always been subjected to thorough tests before delivery, 
which were designed to disclose any defects either in hull or ma- 
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chinery. A uniform improvement in workmanship has been noted, 
and it is frequently the case that acceptance of the vessels is made 
at the conclusion of the trials. 

The scope of these trials covers all factors entering into the con- 
struction and efficient performance of all new ships, the purpose 
being to develop and correct any items of unsatisfactory workman- 
ship or omissions and to improve the arrangement of machinery, 
piping, or cargo-handling gear whenever this would increase the 
efficiency of the ship from an operating standpoint. Before the 
trials are conducted all vessels are equipped ready for sea and all 
wood ships are docked, recaulked, seams cemented, and underwater 
body given two coats of copper paint; steel ships are docked and 
cleaned if more than 42 consecutive days have elapsed since launching 
or last docking, and the vessel has not been lying in fresh water dur- 
ing that period. This procedure permits an examination to be made 
of the hull. 

(1) Dock trial—A dock trial of six consecutive hours is first con- 
ducted with vessel in ballast condition, during which a preliminary 
survey is made to test the integrity of the machinery, tightness of 
joints in piping, and satisfactory installation of equipment. 

(2) Full-power trial—After the conclusion of a satisfactory dock 
trial all vessels (except those built on the Great Lakes and bulk-oil 
tankers) are given a continuous six-hour full-power trial away from 
the dock. Bulk-oil tankers are loaded with water ballast to deep 
water load line and the trials then conducted. In connection with 
the lake vessels this trial may be made coincident with the dock 
trial. 

These tests develop the maneuvering qualities of the ship in light 
condition, also the integrity of windlass and anchors, winches, steer- 
ing gear, boilers, turbines, auxiliaries, evaporators, pumps, con- 
densers, etc. 

During this trial the ship is stopped, both anchors dropped, and 
all chain run out to permit examination of fastenings, after which 
both anchors are hove up at the same time to prove the capacity of 
windlass engine. 

If these two trials develop no defects to be corrected, the ship is 
then delivered conditionally, subject to the third trial after loading 
with cargo. 

(3) Continuous full-power sea trials.—In the case of a steel vessel 
a 12-hour continuous full-power sea trial (for wood ships 24 hours) 
is conducted as a test under full-load conditions. All machinery, 
auxiliaries, and equipment are again tried out under actual condi- 
tions in service. In all new ships there are some rivets which are 
loose or need calking, and this develops when the ship is loaded 
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and at sea for the first time. Defects discovered during this trial 
are usually of such minor nature that correction is often postponed 
until the ship returns from the voyage. 

During this trial the fuel and water consumption, loaded speed, 
propeller efficiency, and steam generating capacity are determined. 

At the satisfactory conclusion of these trials final acceptance, of 
the ship is issued. 

In the period of 12 months ending June 30, 1920, acceptances were 
made of 982 ships, all of which were subjected to the dock trials and 
light trials, and 803 were given the loaded test at sea. The remain- 
der, 179 ships, were built on the Great Lakes, and as they can not 
proceed to the coast at loaded draft the long trip in light or partly 
loaded state is considered equivalent to the regular 12-hour trial. 

While construction is in progress, moreover, the work is under 
constant supervision of the Corporation inspectors and representa- 
tives of the classification societies. The results of these precautions 
to obtain good workmanship are reflected in the favorable reports 
when surveys are made to determine the extent of running repairs. 

These surveys are always made when ships are delivered to mana- 
gers for operation under the new form of agreement, in order that 
the extent of repairs may be fixed and the physical condition of each 
ship may be made a matter of record. This is used for reference 
purposes during the time the ships are in the hands of the companies 
responsible for their care. Surveys are also made from time to time 
subsequently to ascertain whether they are maintained in good con- 
dition and are not permitted to deteriorate through neglect. 

In addition to the regular inspections a special survey is conducted 
when damage to ships results from collision, heavy weather, strand- 
ing: or other causes. This examination is made in conjunction with 
inspection by the classification societies and Insurance Division to 
establish the extent of damage, the repairs necessary, and also to fix 
the responsibility. 

Approximately 1,500 surveys were made during the fiscal year, and 
it has been established beyond doubt that the Shipping Board vessels, 
with very few exceptions, are fully equal to the average standard of 
commercial ships and are maintained in as good condition as the 
ships of any private company. 


Repairs. 

Responsibility for the proper maintenance of the vessels in service 
originally rested with the companies managing the ships for the Di- 
vision of Operations. On account of the increasing importance of the 
repair work and the volume of expenditures which it represented 
completed, jurisdiction over these activities was given to the Con- 
struction and Repair Department April 30, 1919. Ав loss of time in 
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port involves financial loss in the operation of ships, the system for 
the repair work was decentralized in accordance with the general 
policy of the Division of Operations. Representatives in the various 
districts were authorized to conduct negotiations and to award con- 
tracts so that the repairs could be made while ships were taking on 
and discharging cargo and the delays thus reduced to a minimum. 

Under the regulations issued on that date all requests for repairs 
desired by managers of the ships must be submitted to the representa- 
tives of the Corporation in the district where the ship is docked and be 
properly authorized before work is commenced, otherwise no obliga- 
tion is assumed by the Corporation. Їп ай] cases the necessity for the 
repairs and extent thereof are determined before approval is given. 
Competitive proposals are obtained whenever possible, and all addi- 
tional work must be authorized in the regular way. 

The cost-plus form of contract, which had been used occasionally 
when the nature of the repairs made it difficult to prepare an esti- 
mate in advance, was entirely discontinued. 

In carrying out the repair work three forms of contract have been 
used, as follows: 

(a) T4me and material contracts.—This form of contract is known 
as “commercial ” and is used when the extent of the work required 
is of a character more or less indefinite. This condition frequently 
arises in ship repairs when defects in turbines, machinery, riveting, 
etc., occur and, under the circumstances, estimated costs are difficult 
to prepare. Effort is made to distribute this work equally among the 
yards properly equipped and located. 

(b) Lump-sum contracts.—This form is used under the same condi- 
tions, generally, as the * commercial ? contracts, but a lump-sum price 
for the work is made and agreed upon instead of unit rates. Most 
of the “extras” or items of additional work not foreseen when the 
first contract is awarded are usually authorized in this way. 

(е) Formal contracts.—These are awarded after the work has been 
placed on the market and competitive proposals obtained. 

Running repairs after a voyage are generally of a minor nature, 
and to avoid undue delay in preparing formal contracts for such 
work it has been the custom to allow the work to be done on time and 
material basis if the cost does not exceed $5,000 and the charges are 
at commercial rates. 

In actual practice, however, competitive proposals are obtained in 
most of these cases when the cost is estimated to exceed $3,500 and 
the nature of the work and time available for repairs will permit. 
Otherwise, lump-sum contracts are awarded. 

It has been further provided that vessels will be dry docked every 
eight months and inspection made to determine the condition of 
underwater parts. | 
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This new system has had many advantages over former methods 
in that it established direct dealing between the Corporation and the 
repair contractors, placed with the Corporation the responsibility of 
establishing the necessity for the repairs, the extent of expenditures, 
satisfactory compliance with the contract requirements, and also ex- 
pedited the completion of the work, thus reducing the number of days 
lost while in port. 

Before repair work is authorized careful investigation of the con- 
dition of the ship is first made representatives of the Corporation, 
who visit the ship on arrival at port and make an inspection in com- 
pany with a representative of the operator. Consideration is given 
to the importance of the work and most efficient method of perform- 
ing it. A formal request for the repairs from the operator is then 
approved if in the opinion of the Corporation the expenditure is 
justified. In most cases specifications are then prepared and the 
work put on the market. 

As time for completion is an important element, a date is usually 
fixed for the performance of the work, and daily reports of the 
progress made are prepared in order that all delays may be avoided. 
Where it is not possible to prevent this it has generally been found 
that the fault was due either to inability of operators to remove 
cargo promptly or to the necessity for underwater repairs not 
known until the vessel was dry docked. 


Turbines and Tankers. . 7% 


Turbine machinery is a type of special construction which can not 
be repaired successfully by yards unfamiliar with their design, and 
on this account repair work of this class is awarded only to firms 
experienced in this line. | 

On account of the constant service required of tankers, it has been 
necessary to avoid altogether, whenever possible, the loss of time 
incident to the execution of repair contracts. Under the circum- 
stances these repairs are promptly made by firms designated by the 
Corporation. In thisselection consideration is given to the possibility 
of having the work done immediately and the general efficiency of 
the yard, governed in all cases by the desire to distribute the work 
uniformly among those yards equipped to undertake the contract. 
Competition. 

Active competition has been obtained on the work placed on the 
market, and all yards have shared in the contracts of the different 
types. When repairs are of such nature that dry docking is required 
the field for competition is reduced to the number of yards having 
such facilities, but less than half of the number of contracts awarded 
require dry docking, although regular docking every eight months is 
necessary for all ships. | | 
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Deep Tank Installation. 

Although the principal part of the work under the control of the 
department consists of repairs, it is frequently necessary to install 
additional equipment on ships in service to improve operating con- 
ditions. 

Due to the scarcity and the excessive cost of fuel oil in foreign 
ports, it was deemed advisable in the cases of oil-burning vessels in 
the foreign trade to make provision to carry sufficient fuel to make 
complete round trip voyages without the necessity of refueling ex- 
cept at the home port. For this purpose, vessels having deep tanks 
for water ballast were converted in such a manner that these tanks 
could be used for carrying fuel oil on the outward voyage and 
could also be used for carrying cargo on the return voyage if the 
cargo was available. In view of the saving effected due to these con- 
versions, the expenditure required has been fully justified. 


Electrically Driven Vessels. 

The steamship Eclipse, a vessel of about 12,000 dead- weight tons, 
450 feet in length, 3,000 shaft horsepower turbine drive, is now being 
fitted with an electrie-drive installation. This ship is a cargo car- 
rier of the best type and is one of twelve which will be similarly 
converted. 'These changes in propulsion mark the beginning of a dis- 
tinct era in the history of the American merchant marine, and the 
result will be watched with interest. 


- 


Inspection. 

A corps of inspectors is maintained in each of the district offices to 
inspect all work performed on United States Shipping Board steam- 
ers, and one inspector at least is on duty continuously at each large 
repair yard. Other inspectors are detailed to the district office 
each day for assignments on special surveys and reports. One in- 
spector is detailed to each ship being repaired on a contract basis 
to keep an accurate check on the material and workmanship and 
on the time of starting and completing the contract. 

There is a special section in the New York office of the depart- 
ment responsible for the upkeep of turbines and gears and incidental 
repairs to this equipment in all Shipping Board vessels. 


Use of Navy Yards. 

It is the policy of the Corporation to place a very considerable 
volume of work in the navy yards, and satisfactory arrangements 
have been made with the Navy Department for this purpose in 
accordance with the following opinion by the solicitor: 

Vessels owned by the United States Shipping Board Emergency Fleet Cor- 
poration and chartered to a private party are to be classified for the purpose 


of repairs by navy yards as private vessels, provided the charter party requires 
the charterer to keep the vessel in repairs during the term of the charter. If the 
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cost of repairs falls upon the Emergency Fleet Corporation, the vessel is to be 
treated as belonging to a coordinate branch of the Government. 


Methods of handling the work referred to in the last paragraph 
are set forth in the following excerpts from general orders: 


Upon request from the United States Shipping Board (Division of Con- 
struction and Repair) that the Navy consider the specifications and plans for 
work on a Shipping Board vessel, incident to a general overhaul and estimat- 
ing thereon, the Chief of Naval Operations will, after consultation with the 
bureaus and consideration of the probable effects on scheduled naval work, 
designate the navy yard to prepare estimates on the work involved. 

If the proposed work is allotted to the Navy, necessary instructions will be 
issued by the Secretary of the Navy making the vessel available for the work 
requested by the Shipping Board. 

For the purpose of these instructions, emergency work is to be defined as 
urgent repairs, requiring not more than six days to complete. 

Commandants of such navy yards as within the continental limits of the 
United States are authorized to undertake emergency work which may be 
requested by duly authorized Shipping Board authorities without referring to 
the Navy Department, except in the following instances: 

(а) When dry-docking is involved. 
(5) When the work in question would interfere with the present or 
prospective naval work at the yard. 

In such instances the commandant will report to the Chief of Naval Opera- 
tions for instructions, reporting the estimated time required to effect repairs, 
estimated time in dry dock, and to what extent the work in question would 
interfere with scheduled naval work. 

In instances where dry-docking alone is involved, commandants will confer 
with the Bureau of Construction and Repair for, necessary authority. 

In general, the cost'of work chargeable to the Shipping Board is to be the 
total charge against naval appropriations for the work involved less the pay 
of naval officers at the yard and the depreciation on navy-yard property. This 
basis of accounting was put into effect March 1, 1920. T 

The Shipping Board representatives will be given the fullest latitude in ін: 
specting progress of work under way, оп the ship or іп the shops. 


Jurisdiction of Managers of Ships. 


Under the new form of agreement with managing agents, responsi- 
bility for the condition of ships and jurisdiction over repairs was 
again delegated to the managing agents in the new contract, of which 
the following is an excerpt: 

The agent shall (subject to such regulation or methods or supervision and 
inspection as may be required or prescribed by the Corporation) exercise reason- 
able care to maintain the vessel in a thoroughly efficient state in hull, ma- 
chinery, tackle, apparel, furniture, and equipment, procuring for and on behalf 
of the Corporation the necessary labor and material to effect ordinary running 
repairs and replacements. No extraordinary repairs or expenses shall be made 
or incurred and no alterations in hull, machinery, or equipment shall be made 
by the agent, except in cases of serious emergency, without first securing in 
Writing the authorization of the Corporation. 

As the new contract supersedes the old form whenever it expires 
in each case, the functions of the repair department have gradually 
decreased. 
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Contract with United States Bureau of Survey. 

On account of the increasing number of ships in operation under 
the new managing agreements, it was deemed advantageous to assign 
supervisory control over the work to an agency acting for the cor- 
poration, and accordingly on April 15, 1920, a contract was executed 
with the United States Bureau of Survey whereby the bureau under- 
takes to carry out the following work in connection with steel vessels 
only, after July 1, 1920: 


To conduct all condition surveys. 

To check all requisitions and invoices for customary voyage repairs not 
exceeding $10,000 in cost, and also for work exceeding that amount 
under instructions from the Corporation. 

To maintain a record of repairs to each vessel. 

To render such other services in connection with rebuilding or designing 
as may be directed. 


Compensation for these services is fixed at definite rates per sur- 
vey, varying with the size of the ship, subject to а maximum rate 
per year. 

The surveys which the bureau has undertaken to conduct or may 
be called upon to make may be described as follows: | 


Regular surveys.—To determine the necessity for and extent of all repairs 
desired by the managing agents. 

Periodic surveys.—To be made at least three times a year on each ship to 
ascertain whether the vessels are being maintained by the managing agents 
іп good condition. И 

Special surveys.—To furnish the Corporation at any time information as to 
the condition of a vessel, its machinery, or equipment. 

Damage surveys.—To fix the extent or damage and responsibility therefor 
in connection with adjustment of insurance. | 

Survey on change of managing agents.—To determine the condition of the 
ship and necessity for repairs. 

Survey on claims against builders.—'To determine actual conditions prior to 
commencement of repairs as a basis for adjustment. 


Cooperation between the managing agents and the bureau is pro- 
vided by the following procedure: 


Repairs to steel vessels.—Under provisions of agency agreement M-03, the 
agent will prepare necessary plans and specifications and control, supervise, 
and direct repairs, inspection thereof, and negotiations with contractors; ap- 
proval of requisitions, together with approval of bills, subject to check, approval 
and assignment to proper account by the bureau, in connection with such 
repairs to any steel vessel under his management, when it is estimated that 
cost of such repairs will not exceed, or until it is found that they will exceed 
in the aggregate $10,000 during a particular time of call at any port of con- 
tinental United States, or $1,000 at any other port: Replacements, renewals or 
major repairs to hull or machinery (turbines, gears, and propellers), in all 
cases shall be referred to the bureau for necessary authority from the repair 
department before commencement of the work. 

Copy of work lists to the bureau.—When the agent places orders or contract 
for work, he will, in every instance, forward within 24 hours from commence- 
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ment of work to the nearest representative of the bureau a copy of the work 
list or orders, indicating contractor to which work is awarded, date of com- 
mencement, estimated cost of each item. 

Work estimated in excess of prescribed limits of cost.—Whenever repairs or 
work other than customary voyage repairs are deemed necessary on said steel 
vessels of the Corporation, or whenever it is estimated the cost of voyage re- 
pairs on any steel vessel shall in the aggregate exceed $10,000 in continental 
United States, or $1,000 at any other port, the regulations as set forth im Sec- 
tion III will govern. 

Agents’ responsibility when prescribed limits of cost are exceeded.—When 
the agent estimates that the cost of work proposed, or is advised that the cost 
of work which has already been authorized by him will exceed or actually does 
exceed the prescribed limits, he will immediately notify the bureau for au- 
thorization or decision from the repair department as to the continuation of 
the work. il 

Contractors’ responsibility when prescribed limits of cost are ezceeded.—The 
contractor performing work will be held responsible for notifying the agent 
when the cost does exceed or when it is estimated by the contractor that the 
cost will exceed the prescribed limits. Failure of any contractor to comply with 
instructions contained in this paragraph will be sufficient cause for removal of 
such concern from the approved list of contractors. 

Agents’ responsibility for completion of repairs.—All negotiations for repairs 
which have been commenced by the agent will be handled by that agent with 
contractor to final completion of work, irrespective of final cost of same, and 
all orders or contracts in connection with such work will be given by the agent 
to contractor, it being the agent’s responsibility to secure authorization in ex- 
cess of prescribed limits through the bureau, which shall obtain such authori- 
zation from the accredited representative of the repair department. Requests 
for authorization of work in excess of prescribed limit will be accompanied by 
requisition setting forth such work in detail. The repair department reserves 
the right to eliminate or add such items as it may consider proper. | 

Maintenance of vessel’s classification.—After formal acceptance by the agent 
of a steel vessel, upon checking of inventories and completion of surveys, when 
required, the agent will be held responsible for the fulfillment of all require- 
ments of classification society with which each steel vessel is registered; also of 
Steamboat-Inspection Service. 

Managing agents’ responsibility for dry docking.—Every steel vessel shall be 
dry docked within a period not to exceed eight months between two dockings 
for routing inspection, cleaning, painting, and necessary repairs. The responsi- 
bility for this will rest with the agent, who in each case will first notify the 
bureau in order that representative of the bureau may be present. On dry 
docking, a complete inspection will be made of vessel’s underwater parts. 

Handling of negotiations.—All negotiations in connection with repairs to steel 
vessels operated under agency agreement M-03 will be conducted by the agent 
with the bureau, which will confer with and secure required authorizations 
from the accredited representatives of the repair department. 

Repairs to wood vessels.—In no case will the agent undertake repairs of any 
nature to wood vessels. 


Ex-Enemy Vessels. 
The activities of the repair department were considerably ex- 
tended when these vessels were added to the fleet in regular service. 
Upon the return from the War Department of steamships which 
Were used as troop carriers during the war period, it was necessary 
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to thoroughly recondition these vessels. This work included the re- 
moval of gun foundations, magazines, troop accommodations, tempo- 
rary ventilating, fire, sanitary, and electric systems, also alterations 
in the structure of the ships to put the vessels in the same condition 
as when taken over by the War Department. 

A number of ex-German cargo vessels, moreover, were on an av- 
eragé over 20 years old and required extensive repairs. 

For the purpose of handling this work, a section of the repair de- 
partment was organized in June, 1919, and established headquarters 
in New York City. As soon as the vessels were delivered to the 
Shipping Board an inspection was made and specifications prepared 
for reconditioning. 

During the fall of 1919 it was necessary to employ the services of 
three naval architectural and marine engineering firms in the city of 
New York to assist the section in making surveys and preparing 
plans. It was obvious that these smooth-running organizations 
would be more able to obtain prompt results than would be possible 
if attempt were made to build up an enlarged organization within 
the Corporation. In all, these outside firms assisted this section in 
the surveys of 11 ships. 

During the period of reconditioning various vessels were assigned 
to steamship companies to supervise the progress of the work, being 
paid a fee by the Shipping Board, and furnishing the services of the 
necessary inspectors in each case. These inspectors were employees 
of the steamship companies and kept this section informed as to the 
progress of reconditioning through the managing steamship com- 
pany, making it possible to complete the work of reconditioning to 
the satisfaction of the operating company. 

To date five passenger steamers have been reconditioned and placed 
in service under management and operation, and reconditioning is in 
progress at various yards of six passenger steamers, three cargo 
vessels, and three wrecking tugs. Plans and specifications for the 
conversion of two submarine chasers to dispatch boats are being 
prepared. 

АП requisitions for the work and all invoices, etc., against the 
above vessels are reviewed and approved before they are authorized 
or paid. 

The situation in respect to each of the ex-enemy vessels is set forth 
below, and the physical details are described in Table XXVI. 

Steamship “Aeolus.”—This vessel, the former North German Lloyd steamship 
Grosser Kurfurst, was in service during the war as an Army transport and is 
reputed to have made more trans-Atlantic round trips than any other vessel. 
She was put out of commission by the Army September 22, 1919, and delivered 
to the Shipping Board. 
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From the date of her demobilization until October 10 she lay at anchor in 
the North River while the miscellaneous Army equipment was removed. On 
October 10 plans and specifications for reconversion were commenced, and on 
December 8 tenders were invited for reconditioning. Eight contractors sub- 
mitted bids ranging from $1,819,000 (180 days) to $2,826,853 (155 days). On 
December 21 tender of the lowest bidder was accepted, the Baltimore Dry Docks 
" & Shipbuilding Co., and on December 26 the vessel sailed for Baltimore, arriving 
January 2, 1920, when considerable time was lost in discharging ballast and 
bringing the vessel to the yards of the contractor. Actual reconstruction began 
on January 12, and the work is now about 65 per cent advanced. 

On account of strikes and an extensive change in the plans, resulting from 
further surveys, a considerable increase of cost has resulted and an extension 
of time was necessary. The vessel is now on dry dock and will be completed 
the latter part of September, when she will be operated and managed by the 
Munson Steamship Line as a first, second, and third class passenger vessel for 
service to the east coast of South America. 

The Aeolus will be an excellent example of reconditioning. The ship will 
have been converted from coal to oil burning and equipped with the most 
modern and desirable first-class cabins de luxe. 

Steamship “Agamemnon.”—Formerly the North German Lloyd steamship 
Kaiser Wilhelm, 2d, a 23-knot express steamer. This vessel was interned at 
Hoboken at the outbreak of the war and was in the Transport Service after the 
United States entered hostilities. She was put out of commission and turned 
over to the Shipping Board on November 22, 1919, and on the 24th plans and 
specifications for her reconditioning were commenced, the services of Messrs. 
Kindlund & Drake, naval architects, being engaged for the purpose of making а 
survey and preparing plans for the vessel in its present condition. On March 
24, 1920, vessel was sent to the New York Navy Yard, where she now is under- 
going engine and boiler repairs only, as the last amount of reconditioning has 
not yet been approved. It is expected that these repairs will be completed dur- 
Ing the month of August, 1920, but the balance of the reconditioning to put this 
vessel in first-class trans-Atlantic service will take an additional period of from 
four to five months. Tentative plans for the work have been prepared, but do 
not include conversion from coal to oil burning equipment. | 

Steamship “ America."—Formerly the Hamburg American Line steamship 
America, a 22,622 gross ton liner of 174 knots speed. This vessel is still in the 
Army Transport Service. 

Steamship “ Amphion.”—Formerly the steamship Kolm. This vessel was 
turned over to the Shipping Board by the Navy on the 27th of September, 1919, 
and it was decided that on account of the great amount of reconditioning work 
She will be turned over to the repair section for the execution of the necessary 
repairs to fit her for service carrying cargo only. Tenders for this work were 
received on October 25, and on November 1 the vessel proceeded to Providence 
to the yards of the Lord Construction Co., who were the lowest bidders. The 
hecessity for a great deal of unforeseen work became apparent during the 
course of repairs, and it was not until the 14th of March, 1920, that the vessel 
left Providence and returned to New York, where she has since laid at anchor 
awaiting allocation. 

Steamship “ Antigone.”—This vessel was formerly the North German Lloyd 
Nackar, and, like all these vessels, was put into the troop-carrying service 
during the war. She is still an Army transport. 

Steamship “ Artemis.”—Formerly Ше Hamburg-American Line steamship Bo- 
hemia. This vessel was demobilized on October 18, and, like the Amphion, 
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turned over to the repair section to be fitted for cargo carrying only. On 
November 18 a contract for the work was awarded for repairs for cargo only. 
Additional repairs were subsequently made and the ship was allocated to the 
France & Canada Steamship Line for service as an animal carrier to Europe. 
The vessel has made several trans-Atlantic trips in the service. 

Steamship “ Black Arrow.”—Formerly the steamship Rhaetia. This vessel was 
placed out of commission at Norfolk on the 10th of August, 1919, and proceeded 
to New York on the 15th, where various minor hull and machinery repairs 
and installation of passenger fittings were made, after which she was allocated 
to the American Line, and left on the 25th of September, carrying steerage 
passengers to the Black Sea. On May 7, 1920, she was allocated to the Ward 
Line, and on May 11 proceeded to Boston for reconditioning at the Boston 
Navy Yard, where she now is undergoing miscellaneous hull, engine, and boiler 
voyage repairs and slight alterations and reconditioning of passenger quarters. 
She is to be fitted for 93 first-class passengers and 570 steerage pasengers, 
and will be completed about the middle of September, 1920. 

Steamship “ Caliao."—Formerly the steamship Sierra Cordova. This ship was 
built in 1912 at the Vulcan Iron Works, and made but one-half of her maiden 
voyage to South America, where she interned in Peru at the outbreak of hos- 
tilities. She arrived in New York and was put out of commission by the Navy 
on the 5th of October, and on Ше 31st of October the services of Cox & Stevens, 
naval architects and marine engineers, were engaged in the preparation of 
plans and specifications for her reconditioning. On December 18 tenders were 
invited for this work, and on December 24 award was made to the United 
States Navy Yard, New York, lowest of eight bidders. The proposals ranged as 
follows: Navy Yard, New York, $601,500 (60 working days) to $1,200,000 (120 
working days). The navy yard completed alterations on March 8, and on 
March 20 the vessel sailed under the operation and management of the Munson 
Steamship Line for her first voyage, with passengers to the east coast of 
South America. The reconditioning work did not include conversion to burning 
oil. 

Steamship “ DeKalb.”—Formerly the North German Lloyd steamship Prinz 
Eitel Frederich interned in Newport News, where she was taken over by the 
Navy and later operated as a transport. On December 24 she was placed out 
of commission and turned over to the Shipping Board. On October 10 plans 
and specifications for her reconditioning were commenced. These plans were 
completed and approved on the 8th of December, on which date bids were in- 
vited for her reconditioning. On the 15th of December, before the bids were 
opened, the vessel was very badly damaged by fire while lying at anchor in the 
North River, necessitating the recalling of all tenders and the rewriting of 
specifications to cover the additional damage. New plans and specifications 
were completed on the 17th of January, and on the 23d bids were opened for 
her reconditioning as a first-class oil-burning passenger vessel; seven tenders 
were received, but on March 25 all bids were formally rejected. The vessel is 
now lying at the Army base in Brooklyn awaiting action. 

Steamship *Eten."—Formerly the Cosmos Line steamship Rhakotis; demobi- 
lized at Newport News on August 19. The vessel proceeded to New York on 
September 9, and was allocated to the United States & Australia Line for 
service to South Africa. After minor repairs in New York she sailed on Oc- 
tober 9, and is now en route to Cape Town on her third voyage. 

Steamship “ Freedom.” —Formerly the North German Lloyd steamship Witte- 
kind; demobilized September 23, 1919. This vessel was turned over to the 
repair section to convert for cargo carrying only. Bids for this work were re- 


FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 129 


ceived on October 23, and award made to the Standard Shipbuilding Corpora- 
tion on November 17. She was allocated to J. H. Winchester & Co., and is now 
in their service from Portland, Me., to Antwerp. 

Steamship “ George Washington."—Formerly the North German Lloyd steam- 
ship of the same name. This vessel will be identified as that which carried the 
President on his two trips to and from Europe. The George Washington was 
placed out of commission on the 29th of January, 1920, and plans and specifica- 
tions were commenced on that date by Cox & Stevens, naval architects. On 
February 27 the vessel left for the Boston Navy Yard, where she arrived on 
March 1, on which date reconditioning was commenced. As authority was only 
glven for repairing engines and boilers, no progress has been made on passenger 
or crew accommodations. June 30, 1920, has been fixed as the date of comple- 
tion, but extensive alterations to passenger and crew accommodations have yet 
to be done. | 

Steamship “ Huron.”—This vessel was the former North German Lloyd steam- 
ship Frederick der Grosse, was interned in this country at the outbreak of the 
war, and was subsequently placed in the Army Transport Service. The Huron 
was placed out of commission by the Navy on the 84 of September, and imme- 
diately plans and specifications were prepared for her reconditioning. On Octo- 
ber 11 tenders were invited to do this work, and four bids received, ranging 
from that of the Morse Dry Dock & Repair Co., for $1,263,839 (185 days) to 
$1,705,000 (139 days). Award was made to the low bidder and work was com- 
menced on the 17th of November and completed on the date the vessel sailed on 
her first voyage to South America, May 15. 1920. This reconditioning not only 
included conversion from coal to oil fuel; first, second, and third class passen- 
ger accommodations; but also ealled for the installation of the gyroscopic 
stabilizer, calculated to practically eliminate all rolling. This installation has 
not yet been made because the stabilizer is not complete, but will be installed 
at some future date. 'The Huron is managed and operated by the Munson 
Steamship Line, and in June, 1920, sailed with passengers and cargo for South 
America. 

Steamship * Leviathan.”—Formerly the Hamburg American Line steamship 
Vaterland. 'This is the largest ship in existence, and after services as a trans- 
port was put out of commission on October 29, 1919. She was allocated to the 
American Line on November 15, and the American Line, acting as agents for 
the Shipping Board. prepared plans and specifications for her reconditioning. 
These plans and specifications were completed on the 9th of April, on which 
date tenders were invited; two bids were received on the 15th of May, but 
were rejected, and the ship was later offered for sale in her present condition. 

Steamship “ Madawaska."—VFormerly the Hamburg American Line steamship 
Koenig Wilhelm, 2d. The Madawaska is still in the Army Transportation 
Service. 

Steamship “ Martha Washington."—Formerly the Unione Austr. di Navig. 
steamer of the same name. This vessel remained in the Transport Service until 
the 5th of February, 1920, when she was placed out of commission and turned 
. over to the Shipping Board. On the 6th of February she was sent to the New 
York Navy Yard for reconditioning on a time and material basis. This work 
was completed on the 15th of April, and the vessel sailed on the 28th of April 
under the management of the Munson Steamship Line for the east coast of 
South America, for first and second class passengers and general cargo. 

Steamship * Mercury.”—Formerly the North German Lloyd steamship Bar- 
barossa and still in the Army Transport Service. 
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Steamship “ Mount Vernon.”—Formerly the North German Lloyd steamship 
Kron Prinzessin Cecilie, a 24-knot express steamer also in the Army Transport 
Service at this time. 

Steamship “ Nansemond."—Formerly the Hamburg American steamship Penn- 
sylvania. This vessel was placed out of commission on September 16, 1919, and 
on September 25 was sent to the National Dry Dock & Repair Co., to be fitted 
for cargo-carrying purposes only. Considerable strike trouble delayed the com- 
pletion, and it was not until the 19th of December that the work was finished. 
In the meantime the services of Messrs. Cox & Stevens, naval architects, had 
been retained for the preparation of plans and specifications for future recon- 
version for cabin passengers and steerage. This vessel was at first allocated 
to the American Line, but subsequently chartered on a bare-boat basis to the 
Army Transport Service now operating between New York and Antwerp. 

Steamship “ New Rochelle,” ег-“ Powhatan."—Formerly the Hamburg Amer- 
ican Line steamship Hamburg. This vessel was in the Army Transport Service 
until the 31st of March, 1920, when she was demobilized and turned over to 
the Shipping Board. On the 29th of April she was chartered on a bare-boat 
basis to the International Bureau of Supplies, but Messrs. Kindlund & Drake, 
naval architects, have been commissioned to prepare plans and specifications for 
her reconditioning and have placed the vessel at the Morgan Engineering 
Works, Jersey City, where this work is being done. 

Steamship “ Otsego.” —Formerly steamship Prince Eitel Frederich; demobi- 
lized on September 20, 1919. On the 5th of November the work of preparing 
plans and specifications was awarded to J. W. Millard & Bro., naval architects 
and marine engineers. These plans were completed and approved on February 
10, and tenders for reconditioning invited. Seven tenders were received ranging 
from $970,000 (110 days) to $1,477,576 (130 days). These bids were rejected 
March 25, 1920, and the vessel proceeded in tow to the Portsmouth Navy Yard 
оп Мау 17, 1920, to be reconditioned for cargo-carrying purposes only. Тһе 
.work should be completed in September, 1920. 

Steamship “ Philippines.”—Formerly steamship Bulgaria. This vessel was de- 
mobilized at Newport News 24th of October, 1919, and specifications prepared 
by the Baltimore office for reconditioning for cargo only. Bids were received 
on the 30th of November, and on the 4th of December work was awarded to the 
Baltimore Dry Dock & Shipbuilding Co. These repairs were completed on the 
10th of January, 1920, and the vessel was subsequently allocated to the France 
& Canada Steamship Co. to load for Rotterdam. She has since returned and 
sailed from Baltimore on June 11 for Gothenburg via Newport News. 

Steamship “ Pocahontas.’’—Formerly the North German Lloyd steamship Prin- 
cess Irene. This vessel is still in the Army Transport Service. 

Steamship “ Porto Rico,” ez- “ Moccasin."—Formerly the Hamburg-American 
Line steamship Prinz Joachim. This vessel was placed out of commission and 
turned over to the Shipping Board by the Navy Department on the 9th of June, 
1919, and preparation of plans and specifications for reconditioning and con- 
verting from coal to oil fuel were commenced. On August 15 bids were received 
ranging from $390,000 (65 days) to $732,000 (120 days). Тһе award was 
made to Messrs. Tietjen & Lang, the low bidders, and on December 28 the 
vessel was finally completed and sailed under the management and operation 
of the Munson Steamship Line with first-class passengers and general cargo 
for the east coast of South America. After reconditioning at the New York 
Navy Yard, necessary by an accident in New York Harbor, and certain rear- 
rangements for the Porto Rico trade, the vessel was assigned to the Porto Rico 
Steamship Co. for management and operation. 


m. 
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Steamship “ President Grant."—Formerly Hamburg-American Line steamer of 
the same name. This vessel is still in the Army Transport Service. 

Steamship “ Princess Matoika.”—This ship was formerly the North German 
Lloyd steamship Princess Alice, and Is still in the Army Transport Service. 

Steamship “ Susquehanna."—Formerly the North German Lloyd steamship 
Rhein. This vessel was demobilized on the 16th of September and recondi- 
tioned for cargo-carrying purposes only by the Morse Dry Dock & Repair Co. 
On the 1st of November she was allocated for management and operation to 
Phelps Bros, Steamship Co., at whose request plans and specifications were рге- 
pared to fit her out for the carrying of steerage passengers. Five tenders were 
received for this work, ranging from $246,591 (21 days) to $309,000 (65 
days). Award was made to the Morse Dry Dock & Repair Co., the low bidders, 
and work was completed on the 10th of January, when the vessel sailed on her 
first trip to Greece. Оп her second trip she ran ashore off the Dalinacian coast, 
but continued her voyage and returned to New York on the 2d of June. She is 
now on dry dock at the New York Navy Yard, where she is having the bottom 
damage made good and minor voyage repairs performed. 

Steamship * Suicanee."—Formerly the згеашзор Mark. This ship was de- 
mobilized on the 5th of October, and a contract was awarded on the 31st of 
October to the Robins Dry Dock & Repair Со. to convert the ship to a cargo 
carrier only. The work was completed in January, 1920, and in February the 
ship was sold to the Polish-American Navigation Co. 

Steamship “ Von Steuben."—Formerly North German Lloyd steamship Aron 
Pring Wilhelm. This vessel was interned at Newport News during the war and 
was in the Transport Service from the time-this country entered the war until 
November 25, when she was placed out of commission by the Navy. Prepara- 
tion of plans and specifications was then begun, with the assistance of Messrs. 
Cox & Stevens, naval prem who prepared various drawings and finlshed 


their survey on the 7th February. Plans for the reconditioning have been 
completed. 2 


Remeasurement of Vessels. 


During the hostilities shipbuilding was a war industry of vital 
importance, and the delivery of ships as rapidly as possible the prin- 
cipal aim of thẹ Corporation. After the signing of the armistice 
advantage was'taken of the opportunity to analyze the fleet in service 
and under construction and to consider from a commercial stand- 
point the details which affect the utility of ships in the trade routes 
of the world 

As оп ge ratings, both gross and net, are the basis of charges for 
ват ада, dry docking, port and harbor dues, canal tolls, and other 
operting expenses, an examination of the principles which had gov- 
emä the assignment of tonnages was at once undertaken. 

Теге was practically no difference between the rules for measure- 
met of the United States vessels and those for British vessels, except 
in eses where fuel oil is carried in the inner bottom. In all other 
dails the rules and results are practically similar and equal. It 
td been the custom to include in our measurements for volume a 
prtion of the inner bottom of a ship when used for carrying oil, 
fores, or feed water. Тһе extensive use of the inner bottom of the 

Ship for the above purpose was a later development of the war in 
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connection with vessels of the United States, and on August 4, 1919, 
the Bureau of Navigation issued instructions to its representatives 
to exclude the entire inner bottom space from the under-deck tonnage 
measurement of our ships. 

This decision is in accordance with the fundamental law of the 
United States and follows the customs of other countries. Collectors 
of customs were therefore authorized to remeasure, on application, 
ships with double bottoms, to make resulting change in tonnage, and 
to issue new registers accordingly. 

The Corporation is having new tonnage assigned by collectors of 
customs to ships carrying feed or drinking water, fuel, or cargo oil 
on the double bottom, which had previously been measured under the 
former ruling, and all district representatives of the Division of 
Operations are under instructions to request that the survey be made 
by the collector of customs whenever vessels of this description are in 
port. 

Consideration was also given to the addition of light and air spaces 
| ~~. фо the volume of machinery space and to the installation of tonnage 
openinpsiz.the forecastle, bridge, and poop by means of which re- 
ductions in the tormuyee.assigned have been effected. These changes 
have been approved by the Burem of Navigation and by the classifi- 
cation societies, and are being made wzhenever possible while repair 
work is in progress. LS 

The activities of this branch of the repair Wepartment were begun 
during the fiscal year, and remeasurement of: 983 ships had been 
completed by June 80, 1920, resulting in a reduction of 48,536 gross 
tons and 85,451 net tons from the assigned tonnag\es. 

The saving in operating charges involved in thi$; reduction in ton- 
nage will be understood by reference to its effect строп shipping in 
service. The net tonnage of the Hog Island А ship its 3,100 tons, ap- 
proximately, and the reduction is equivalent to the! use of 27 Hog 
Island A ships exempt from the dues mentioned above», 

Based on the average annual charges per net ton На service, Ше 
remeasurement of ships has effected a saving in operatiing expenses 
of approximately $835,000 for the fiscal year, not includithe the, sav- 
ing in dry-docking costs or Panama Canal dues. X / 

This work is still in progress and will be continued until № entire 
fleet has been remeasured and new tonnages assigned wheneve г pos- 
sible. As а result of these activities, our ships have been plac ed on 
equality with the vessels of other nations in respect to thea! fixed 
charges in ports and canals to which all shipping is subject. Сы 


4 


Expenditures for Repairs. 

Under the original form of managing agreement, voyage repairs 
-were authorized by the managers of the ships and charged in (шу 
voyage accounts. 
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The repair department assumed control of expenditures in all 
districts on May 1, 1919, and decentralized the system to prevent 
delay in the execution of the work. Under this form of organiza- 
tion, disbursements were at the following rates, the amounts being 
low for the first two months pending the establishment of the system : 


Disbursement for repairs in ports of the United States, exclusive of cost of 
reconditioning or repairing ex-enemy vessels. 


1919. 1920. 
Мауса а јака tee $605, 348. 91 | January ___________--- $4, 795, 355. 58 
June ________________- 1, 448, 515. 60 | February -.----------- 5, 424, 068. 45 
JULY Ae — 2, 910, 001. 74 | March „-------------- 1, 085, 185. 18 
August ______________- 2, 509, 938. 74 | April -.--------------- 6, 698, 372. 01 
Бер(гетррег____________ р, 863, 351. 59 | Мау _________----- --. 6, 825, 213. 68 
October .____________-_ 6, 243, 581. 89 | June _______________- 5, 750, 000. 80 
November _________-_-- 1, 256, 812. 07 RNC ae a a 
December ____________ 6, 768, 924. 69 ТОИ а 67, 179, 665. 88 


The sum of $5,413,789.40 has been expended to June 30, 1920, for 
repairs to the ex-enemy vessels and reconditioning charges after 
their delivery to the United States Shipping Board. 

These expenditures were distributed among the districts as follows: 


Boston ______________-_ $4. 937, 152. 43 | New Orleans.......... $4, 084, 254. 15 
New ХОГК__________- 40, 591, 162. 99 | San Francisco______--- 1, 727, 205. 31 
Philadelphia ......... 2, 511, 177. 49 | Cleveland ------------ 341, 507. 92 
Baltimore |... - 5, 212, 358. 48 | Е sae 
Norfolk дей О а и оа 7, 824, 852. 11 Ров нияның 67, 179, 665. 88 


The total maintenance costs above include expense incident to in- 
stallation of additional equipment on vessels, alterations, better- 
ments, etc., and are not confined to actual repair items, renewals, 
replacements, etc., due to defective installations or wear and tear. 

In addition to the expenditures at ports in the United States, re- 
pairs to ships at foreign ports have been made, but the work done 
under those conditions covers generally the usual voyage repairs or 
emergency items, and the amounts involved are not large. 

While the maintenance costs represent a large item considered 
apart from the fleet, the expenditures are not excessive when ana- 
lyzed in relation to the number of ships in service; they are offset, 
moreover, by operating revenues. 


Organization. 

By January 1, 1919, the organization of the Construction and Re- 
pair Department was established, with headquarters at Washington. 
The districts were in charge of a chief inspector reporting to the 
manager. 

On May 1, 1919, in line with the general policy of the Division of 
Operations toward decentralization, the chief inspectors were placed 
under the immediate direction of the district representative of the 
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Division of Operations, and all negotiations with the home office 
were conducted over the signature of the district representatives, 
who were held responsible for the proper conduct of the activities 
of the department in their respective districts. 

In view of the fact that practically all activities in connection 
with reconditioning of the ex-German vessels and also approxi- 
mately 60 per cent of repair activities were centered at New York, 
it was decided on February 1, 1920, that the home office of the con- 
struction and repair department should be situated in that city. 
Arrangements were made accordingly, and the office was moved to 
the sixth floor at 45 Broadway, which building is owned by the 
United States Shipping Board. | 

Тһе organization of the repair department at the close of the 
fiscal year included the following in the various offices: 


Total 

вру: annual 

: salaries. 
bo, c АМ КАРА 154 $417,170 
РаПабер а еа аса наре веек одао енден азс оа атаве наван ааа 20 65,120 
Етапсі0бе:242-5-52555555522%56»%5%45%%2555656%1%%55%6%9%60%559%5%554% 9 24,840 
POFUBI ыс ои иа ЕЕ ЕЛА НЕ НЕА САКАНИ ЦИ анана РАСИ Ros 3 10, 260 
ан (RN 6 19,700 
Now ОПОВЛЯ;;:2525552555.422515262%5%%%6х522%5%555%%%%5:6%%2%1%%62552555%64с» 25 |. 71,820 
Cleveland г. ее аа аа 14 47,220 
ООК Jeep MM 89 105, 576 
Baltimor. ааа банови о стене кина ааа алое 15 43,396 
сове невини на ткиво наново ГТКК 24 68, 106 
DORR ———————————————Á——Á— 309 873, 208 


UNITED STATES SHIPPING BOARD - 
EMERGENCY FLEET CORPORATION 


Division of Operations 


Part III 


ПІ. UNITED STATES SHIPPING BOARD EMERGENCY 
FLEET CORPORATION, DIVISION OF OPERATIONS. 


The fiscal year with which this report deals represents an impor- 
tant period in the history of the merchant marine of the United 
States from the standpoint of the operator. During the war and 
for some time after the signing of the armistice all vessels were 
used for transportation of troops or for European food relief. At 
the beginning of the fiscal year just ended the transition to а com- 
mercial basis had been effected, and the development of trade and 
passenger routes and establishment of foreign agencies followed. 
The fuel-oil situation, moreover, presented problems difficult of 
solution. 

Since the third annual report the resignations of Directors John 
H. Rosseter, on October 31, 1919, and John E. Cushing, on May 
91, 1920, have occurred, followed by the appointment of Paul Foley 
88 director of operations. 

On April 15, 1919, the Division of Operations was charped with 
the control of 1907 vessels of 6,556,920 tons dead-weight. On June 
90, 1920, additional deliveries of new tonnage and releases by the 
war service and European food relief have increased these figures 
to 1,502 vessels of 9,367,551 tons dead-weight. 

On June 30, 1920, over 1,000 vessels were engaged in foreign trade 
to all principal ports of the world. The analysis of this traffic for 
the latter half of the fiscal year indicates results which are very 
satisfactory in comparison with the relative utility in commerce of 
ships sailing under other flags. 


UNITED STATES SHIPPING IN FOREIGN TRADE. 


A survey of cargo vessels entering and clearing in the foreign trade 
at United States customs districts, covering the first six months of 
the calendar year 1920, shows some very interesting features on the 
relation between the number of domestic and foreign bottoms engaged 
in the export and import trade with the United States and the dead- 
Weight and cargo tonnage involved. 

The volume of carrying trade for the period mentioned, both ex- 
ports and imports, is shown in the following schedule: 


Dead-weight 
Vessels. ~~ tons. Cargo tons. 


American АШ ре аа осона ооа еа аа 9, 550 51, 534, 620 22,724,217 
Ог рн зешш» ИРАН МАН ЗНА И ыы 6,008 35, 397, 080 15, 273, 967 


ШО салы mp 15,558 86,931,700 | — 37,998,184 
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The participation of American bottoms in the total carrying trade, 
as shown in the following analysis, indicates a well-balanced use of 
our ships compared with the utility of foreign vessels in service to 
this country, with a slight advantage to our ships in the cargo per 
dead-weight ton: 


American | Foreign 


ships. ships. 
Nümbsroldhi Per cent. | Per € А 
umber о ps епрарей.......................--....--5-.. А 1.4 : 
Dead-weight КОПНаро cc oss cua du cues аа 59.3 40. 7 
t CAPTION ое ое КҮТ 60. 8 39. 2 
Ratio of cargo tonnage to deadweight tonnage .................................. 44.1 41.5 


An examination of the carrying trade in exports and imports, 
separately, shows wide variations from the averages for the total 


trade. 
EXPORT TRADE. 


Vessels. | Р белден Cargo tons. 
American 5һірв............................ WiUNCEUC AME RUP кана 4,995 25, 328,050 11, 501, 446 
Other ships...... PERENNEM ......-.| 08,119 18, 426, 437 11,131,719 
т eae КЕТЕ ДЕЛЕКК ЕКЕ ee dU MR но а њи 8,114 43,754,487 22, 723, 105 

American Foreign 

ships. ships. 
Number of ships engaged. dun M d 
umber o епра2ей............-.-».---».... ——————— M e 
Dead-weight ош dessen sas PRESE OMNE cucu vais а: 57.9 42.1 
0 onnage carried..... оооооооо е Ц...о..0..2 Фееееееееееевееееееее әеееееееееәееее 51.0 49.0 
Average ship Тора, Bici 
cargo per ship........ асы ИКИ аа пева 

Cargo tons per dead-weight tonnage of вһір............. асет аа eer 0.46 0.6 


IMPORT TRADE. 


Vessels. Desq weigit Cargo tons. 


American вһ1рз................ COEIRE REEE EEEE NE NAE, 4, 555 26, 206, 570 | — 11,132,741 
Огре О ИВАН НЕТ ОК e EST 2, 889 16, 970, 643 3, 542, 278 
Total «cotes РЕ m а аи tu iul ыла ЕЕС е 7,444 43,177,213 | — 14,675,019 


Number of ships епрагей...................................................... 
Dead-weight (оппарө............................................................ 39.8 
О tonnage Сагаан ооо owns RES = 75.9 Ре 24.1 
ons. ons. 
Average cargo per өһір.......................................................... 2,444 1,226 
Cargo tons per dead-weight tonnage of ship.................--- Шеке осо она 0.42 0.20 
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This analysis indicates that while many of the American vessels 
are carrying return cargoes to the United States ports, the foreign 
vessels are to a large extent entering in ballast and clearing with 
more cargo in proportion to the number and tonnage of vessels em- 
ployed. 

Complete details showing these features of the shipping industry 
are contained in Table I. 


TRAFFIC DEPARTMENT. 


Trades, Rates, and Claims Section. 
At the close of the year the Shipping Board exercised control over 
the following fleet : 


Vessels owned and controlled by the United States Shipping Board as of June 


Total. Cargo. Transports. | Tankers. Беке си 
puse | Dead. Dead. Dead Dead Dead. 
Num-| 2280 кат | 2220 |Num-| 7 680- |Num-| 276805 Num- “IN 
weight weight weight weight weight 
ber. | tons. | PeT- | tons. | Фе“ | tons. | PeT- | tons. | PeT | tons. | Рег. 
Contract steel ves- ` 
ве!з............. 97816, 585,473] 9206,032,458 1 8,822]  49|476,088| 8| 68,107 
Requisitioned 
steel vessels....|  201|1,329,410|  178/1,156,160| 2! 17,799|  14/110,038| 7| 44,513 
Wood and com- | 
posite vessels...| 267 986, 533 204 e 933 ааа кесекке өне um rre 
Concrete vessels.. 4| 13,500 3) 500 рауан Көктен сан жәнее aise Si беры Пәтер ие 


Purchased vessels) 924) 157,921 24 157 921|......|...- VENE BOE Жанан тен кенен көнені анн 
Seized German 
and Austrian 


essels......... 26| 259,014 1 000 ен | а ЧИ О, И РАР 
Chartered from 
—ÁÁ—M 2 18, ТОО cal еони рај вани нан оао вана csio sors los aed 


Total...... 1, 50219, 347, 551 1,394/8, 344, 170 3| 26,621 631587, 126 15 112,620 620 27 mo 114 


‚Оп June 30, 1920, 1,028 of these vessels were in foreign service 
from all of the principal ports of the United States in the leading 
trade routes, as shown on Table II. 

During the past year the trades, rates, and claims section con- 
tinued the study of the world's exports and imports, the channels 
through which these flow, as well as the number of ships and the 
types most suitable for various trades. 

As а result of this investigation, the United States Shipping 
Board at the present time has a grand total of 209 general-cargo 
berths, of which 202 are between United States and foreign ports 
and between United States ports; 7 between foreign ports. In con- 
nection with this number of berths, 229 services are maintained. 
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The lines extend to every principal region of the world, the cargo 
berths being assigned as follows: 


North-Atiantie 52 ааа eB ee ть Е 100 
ЗОНЕ Пао oe i ee ee чо оно оно Ваша Las 27 
(ІШЕ, 25-ы ОЕ АИ Е EUN EUER ЈА ыз ыы ыы ъс ар или алыр 54 
Расе ода аи бал ее 21 
Foreign рогї8_—---------------------- APERTURE ert уа дан азасы ОИ ВАКА 7 

Tota Etc m 209 


The seven foreign services are those from La Plata to Europe, 
refrigerator; West Indies and Mexico to Continental Europe, gen- 
eral; Manila and Shanghai to Europe, general; and the West Coast 
of Africa to United Kingdom, general. 

In addition to the foregoing are the three newly established 
“feeders,” іп which a fleet of nine vessels of an average of 8,500 
dead-weight tons each cover the territory from Tientsin to Calcutta. 
The boats in these three “ feeder ? services carry the cargoes between 
the smaller ports in the range and the principal transshipment centers 
at which the larger freighters call at regular intervals. 

The general cargo berths which have been established follow to а 
large extent the routes which were active before the war. As a result 
of the war these routes were left without requisite shipping facilities 
and offered opportunities for the employment of our tonnage. Тһе 
policy of utilizing these trade routes has been applied in a broad and 

liberal manner without discrimination or prejudice. 

.. The work of this section was not confined alone to the establishing 
of liner services. The ships of the Board carried as tramp cargoes 
products from every principal seaport of the United States to all 
ports of the world, in many instances where the American flag had 
seldom, 1f ever, before been flown by a merchantman. 

The principal changes in the employment of Shipping Board 
tonnage during the fiscal year are indicated in the following sched- 
ule, based upon the percentage of the entire fleet under control of 
the Board: 


June 30, June 30, 
1919. 1920. 


Army and Navy ТКИ ИЛЕК КЕТТИ КИРГЕ a 19.7 1 48 
rts (ВИА МИТ ДИВ elects ИМУ ТАР ЕРКЕККЕ АТКА КАМА КИНА RE ees е : 
Northern Wurape о оао ео ео ke be АИ 22.3 | 39.63 
Бой его Киѓоре сунын ЕККЕННЕН 4- : 1 0. 43 
rans сет тапкан ае 7.9 16.21 
Bouth A ОО ее 11.7 10.74 
гаша DEMNM Map tete nennen nennen trennen nnne нека 6.6 8.55 
oreign rts to fore ОВ. Аааа ооо а qa те P o se 5 
Domestic. . bat а cae m Р E A ОНООВ Der ЕНЕНЕ АҒА 8.3 6.71 
ПОКА ео ЫНШЫ ER аа Г IUE LTD ыы сон, 100.0 100.00 
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The following tonnage report for June, 1920, tabulates the employ- 
ment of all the vessels in operation under the control of the Shipping 
Board; the services or trades in which they are engaged; the ton- 
nage in every trade; and the relation in percentage which the amount 
of tonnage in every service or trade bears to the total amount in active 
operation : 


Number | Dead-weight | Per cent 
Trade. ofships.| tonnage. | of total. 
Trans-Atlantic: 
АТУ сысы Асанды О Бы 12 123, 687 1.48 
NOVY аи он ech en Sees ace eae nies и ци T A 
Northern Europe— 
run d siae асы maed E 69, 423,490 5.05 
"United KIDgdOIl. аи ове ааа 163 ; 1,086,517 12.97 
NOPIULOO8. o co ca нео би e OPE Ve ува кво S ME Plan EE 131 976,050 11.65 
French АП И бога 20 сымы қаз сы БЕН 114 679, 8.12 
Northern European рогі8..................................... 31 154, 007 1.84 
а овна Еца ои ИС 508 3, 319, 995 39. 63 
Southern Europe— 
Рогицвв!-Әргіп.............-..».............................. _ 169,984 2.03 
North Мейтегтапеяп.............................. а 1 504,372 6.02 
АННЕ беа осе пера ао ——! 34,317 . 41 
АӘСӨЕП Обо ео , 884 1.62 
Black Sea. аа ее 29, 026 .95 
Total e RS 873, 583 10.43 
P Viele MARI" a 255,316 3.04 
Trans-Pacific: 
Indian Ocean, Straits Settlements, Dutch East Indies............ 79, 293 М 
Australia, New Zealand, New Сшпеа............................ 3 92,003 1.10 
НА 2.2 ан acne woes нивоа ео 81,167 .97 
Siberia. аан ЕСКЕК ead coos о аео оно ,498 1.11 
ӨПӨТ сынынан тыр sade RE ШЕ ы орына UAM I 1,044,217 12.41 
Philippines: аа раван ан иа радија Ти И 8 51,591 
Qo ИТКЕ PTT ЕКЕ ЕЕ 1,357, 769 15.17 
South America: 
jc VAL асы талы ct К а сорса ар СО СИ Ку ИО ОИ 232, 671 2.78 
аер Таз 2 баре а а аа а ето Geek а ОИ 448,192 5.35 
West Cöõast MES 218, 446 2.61 
а а оао EE 899, 309 10.74 
West Indies, Carribbean. са оса ша нь cue c earth nn cease 738, 116 8.81 
Foreign ports to foreign рогів......................................... 247, 297 2.95 
Domestic: 
СОаз Уй вер ылда е АРЫ ны ПИС E REDE EI 4 196,605 2.35 
Intercosstdl..2.-c.92 exe сабына оао ыз арына 229,961 2.14 
New England СО оне оса up qe es 135, 465 1.62 
Total c адыра ыы ыы атаана адды ыы ыда Da 562,031 6.71 
Grand total sieht И ТА ЗИ ee OE 1,306 | 58,377, 103 100.00 


1 Includes 1 sailer, 2,847 dead-weight tons. 

3 Includes 1 sailer, 3,500 dead-weight tons. 

3 Includes 1 sailer, 2,214 dead-weight tons. 

+ Includes 1 sailer, 3,500 dead weight tons. 

8 Does not include 64 steamers chartered to independent companies; 226 unallocated and United States 
Recruiting Service. 


Details showing change in the employment of the fleet are con- 
tained in Table III. 
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Lines to Central and South America. 

Forty-one direct service lines have been established to South and 
Central America from nine ports on the Atlantic coast, four on the 
Gulf, and two on the Pacific coast, as follows: 


I Dead- 

To— ише о! Rd of weight 

> tonnage. 
Büenós АП ос совект снесе оваа рашири ОАК а аа 10 71 504, 562 
ш ода раци реа а пак анар а ыса Кануни 3 4 29, 037 
о ТК cq uds АКЕРКЕ see Кс оса ана 3 4 19, 484 
овца РИК wees bose aa d m S evened eae ence АЛЕ 3 3 14, 775 
о eae ыы ыла tates PT cQ e re 5 13 „507 
арена бо ИИ КО И РИК АНИ АИ АА 1 2 10, 150 
eres ыы ТЕ 7 23 127,315 
айао.................................................. ..---.-...... 2 2 ,340 
1001900 ЖЕРГЕ ЛЕН КЕР E 1 4 | 21,451 
ЕАО КЕНТАС КАРНО saam СС 2 2 ‚ 330 
Саг аг@пй с асова ааа И ва езін 2 5 19, 140 
СОЮП MM Mq та ВЕ а 1 1 ,050 

Puerto Ea а МОН ИНИ, нк бк а пој оС capes cA SERM DE 1 1 | А 

То ыы E 41 | 135 | 883, 191 


These lines аге shown in detail on Table IV. 


PRINCIPAL EMPLOYMENT OF US SHIPPING BOARD TONNAGE 
(EXCLUSIVE OF STOPPING ш SERVICE ОҒ WAR АМО NANY DEPARTMENTS AND IN EUROPEAN POOO RELIEF) 
EXPRESSED IN PERCENTAGE 


= 


SOUTH AMERICAN 6 
WEST INDIAN TRADE 
== ОСМЕЗТК TRADE 
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Vessels Operating Between Foreign Ports. | 

Service between foreign ports is maintained by 78 ships of 461,695 
dead-weight tons capacity, of which number 21 are wooden vessels, as 
shown in Table V. 


CARGO AND PASSENGER SERVICES. А 


In passing from the review of the established general cargo berths 
to that of the combination freight and passenger, it is observed that 
the Board at the present time has two such services, as follows: 

New York, East Coast of South America: Three vessels of a total of 25,680 


dead-weight tons. 
New York, South and East Africa: One vessel of 8,500 dead-weight tons. 


The remaining freight and passenger vessels are at the present time 
undergoing reconditioning preparatory to their being placed in regu- 
lar runs, or will be reconditioned for service when delivered by the 
War Department. A statement covering the preserit location and 
service of these ships 18 included in the report of the repair depart- 
ment, Section II. In addition, 27 others are in the process of con- 
struction, and the following services have been arranged for by as- 
signment of this new tonnage subject to slight modifications as to 
itinerary: 

San Francisco, Honolulu, Yokohama, Kobe, Shanghai, Manila, Hongkong. 
Seattle, Yokohama, Vladivostok, Dalny, Shanghai, Kobe. 
New York, Los Angeles, San Francisco, Honolulu. 

All of these vessels, with the exception of possibly six, will be de- 
livered and in service before June 30, 1921. А general description 
of these ships will be found in the second section of this report and 
· details of their construction in Table XVII. 

Additional service may be expected from the assignment of the ves- 
sels on the San Francisco-Orient run in consideration of the Ship- 
ping Board's assignment. This Corporation, the Pacific Mail Steam- 
ship Co., 18 now partly covering this service with their own vessels of 
lesser speed which will be used by therf to strengthen other Pacific 
services not requiring vessels of a more modern type. 

The Board has been instrumental in the establishment of the fol- 
lowing services by the chartering of its ex-German passenger liners 
on the following runs: 

New York, Queenstown, Cherbourg, Bremen; returning via Cherbourg, 
Southampton. 

New York, Dover, Boulogne, Danzig. 

Boston, Queenstown, Cherbourg, Bremen; returning via Southampton, 


Cherbourg. 
New York, Mediterranean ports. 
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The rates division continued to function, as outlined in the third 
annual report, until March 1, 1920. Prior to this date the division 
had the following tariffs: 

North Atlantic to United Kingdom and Continent. 
South Atlantic to United Kingdom and Continent. 
Gulf to United Kingdom and Continent. 

Atlantic and Gulf to South America. 

North Atlantic and Gulf to Orient. 

Pacific coast to Orient. 

North Atlantic to New Zealand and Australia. 
North Atlantic to India. 

North Atlantic to Africa, Turkey, Red Sea ports, 
Between Atlantic and Pacific ports. 

Cotton: Atlantic and Gulf to United Kingdom and Continent. 

Lumber: North Atlantic, Gulf, and Pacific to United Kingdom and Con- 
tinent. ~ 
Coal: North Atlantic to European ports, Atlantic and Gulf to South 

America. 
Coal: Pacific to Far East. 
Nitrate: Chilean ports to North and South Atlantic. 

On March 1, 1920, the managing agency agreement No. 3 was 
adopted, the general terms of which provide for the operation of 
Shipping Board vessels under a profit-sharing plan, which changed 
the method of rate making. Under this new arrangement, rates for 
vessels on general cargo services are made by conferences of Shipping 
Board managing agents. The conferences were organized under the 
supervision of the traffic department of the Division of Operations. 

On full and bulk cargoes under this plan managing agents are 
given freedom of action in making rates subject to the prevailing 
market quotations. 

On the formation of the general cargo conferences the rates di- 
vision ceased to issue tariffs. 

Four such general conferences have been established, namely, North 
Atlantic, with headquarters at New York; South Atlantic, with 
headquarters at Savannah; Gulf, with headquarters at New Orleans; 
Pacific coast, with headquarters at San Francisco. These general 
conferences have subcommittees which cover the other ports within 
their respective districts on general cargo services to practically all 
parts of the world. 

Asa result of these activities complete stabilization of rates in some 
trades and a large measure of stabilization in practically all the 
trades has followed. 

The formation of the conferences after March 1, 1920, changed the 
character of the work of the rate division. Although being relieved 
of keeping in actual touch with the local conditions which was neces- 
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sary in order to quote on all kinds of cargoes and in varying quan- 
tities, the division has Беед called upon to perform duties of a differ- 
ent nature and of greatly added importance. The rules of the confer- 
ences require that any action on their part must be by unanimous 
vote; failing, the questions in hand are referred to the Board for de- 
cision. Further, before making any drastic rate changes the confer- 
ences must also submit their recommendations for approval. А suc- 
cessful functioning of the conferences as a whole requires a rela- 
tionship in rates and practices among the different districts, which 
is brought about by suggestions or instructions from the rates di- 
vision. Criticisms by the public of rates or practices when they are 
made are investigated and handled by this division with the assist- 
ance of the conferences, when necessary. 


CLAIMS. 


During the reorganization in January, 1920, the claims division 
was made a separate unit of the traffic department. It forms one 
side of the triangle in the trades, rates, and claims section. 

Several important changes have occurred since the last report. 
First was the granting of authority to the American Steamship 
Owners’ Mutual Protection and Indemnity Association to supervise, 
investigate, and settle all cargo claims which are covered by insur- 
ance (such as loss and damage claims, etc.). Formerly this associa- 
tion investigated those claims which were in excess of $500 on single 
voyages of Shipping Board steamers in the club. АП other claims 
for consequental losses which are not covered by insurance are thor- 
oughly investigated and settled directly by the claims division. 
This applies on amounts up to and including $5,000. Claims in ex- 
cess of $5,000, after investigation by this division, are referred to 
the Board for final approval. 

When claims are presented to this division, there is immediately 
instituted a very thorough and exhaustive investigation through all 
available sources, with a settlement as expeditiously as possible. 
The result of this work is that complete equity and justice is done 

the shipper, and the interests of the Board are fully protected. 


ALLOCATION AND ASSIGNMENT SECTION. 


Prior to February, 1920, the work of the allocation and assign- 
ment section was performed by two departments, namely, the allo- 
cation department and the assignment department. 

The allocation department particularly concerned itself with the 
maintenance and protection of general liner berths, through the allo- 
cation committee, composed of representatives of the trades, con- 
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tract, assignment, and coal export bureaus, and of the personnel 
and the construction and repair departments. 

Information was collected and developed which might affect con- 
templated allocation relative to port and trade conditions. Finally, 
these allocations were announced for execution to the various assist- 
ant directors and district agents. 

The assignment department, functioning as a separate entity, 
assigned for management and operation the vessels declared by the 
allocation department to be available. Assignments to managers 
and operators were made with regard to their experience, foreign 
connections, financial responsibility, nationality, efficiency, and de- 
sirability as operators. 

In line with the policy at this time, encouragement was afforded 
newly organized steamship companies measuring up to the require- 
ments, and which contemplated measures of permanency. 

In these cases the Shipping Board has assisted in improving both ` 
the organization and services maintained. In recognizing the new 
operators, opportunity was offered them to secure the material as- 
sistance of the Government in establishing the business. The ap- 
pointments of marine staff and foreign and domestic agents were 
supervised, and accordingly the operators have been enabled in time 
to found a permanent, efficient, and profitable business. 

In February, 1920, the departments were combined and their func- 
tions coordinated. At that time preference in assigning a steamer 
was afforded those having less than 25,000 dead-weight tons under 
their operation, as well as to purchasers of Shipping Board vessels 
and owners of American documented vessels. More recently, upon 
the passage of the merchant marine act of 1920, preference is being 
extended, in the matter of assignments, and in some cases, where ad- 
visable, to recognition afforded those companies who are receiving 
the support, financial and otherwise, of the communities primarily 
interested in the inauguration and maintenance of such services as 
the Board has determined should be established. In accordance with 
the interpretation in the merchant marine act of 1920, the allocation 
and assignment section is scrutinizing the nationality of the per- 
sonnel and of the company itself, with a view to eliminating those 
Who do not conform to its requirements. 

The allocation and assignment section has consistently endeav- 
ored to replace steamers sold with vessels of similar size and type 
for general cargo services. This section has also cooperated closely 
with the operating department in tieing up, indefinitely, all wooden 
steamers which require excessive repairs. 

Recommendations for assignments and reassignments prepared by 
the allocation and assignment section having been passed upon by 
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the manager of the traffic department and manager of the operat- 
ing department, as well as the Director of Operations, are submitted 
to the Shipping Board for formal approval. Upon securing this 
approval the details of effecting assignments are carried out by this 
section. 

Upon the completion of our European food relief program such 
allocated tonnage was released to various berth services—in many 
cases establishing new trade routes in which the American flag had 
not been flown for over 60 years. A considerable portion of the re- 
mainder of our tonnage was assigned to managing agents for bulk- 
cargo trades. 

At the time vessels were requisitioned from their owners by the 
Shipping Board, the traffic department endeavored to assign these 
vessels to their owners for operations, when the experience in the par- 
ticular trade in question and American character of their organiza- 
"tion so warranted. When requisitioned vessels were redelivered to 
their owners, assignment of Shipping Board tonnage for operation 
and management was made when requested if operators offered at- 
tractive employment. In few cases owners having vessels returned 
did not ask for assignment of Shipping Board tonnage. 

No difficulty has been experienced in obtaining operators of all 
Shipping Board tonnage available for service and none has remained 
idle оп this account. 0 

Assignments at the close of the fiscal year are shown in Table VI. 

Much study has been given to the establishment of the liner serv- 
ices. Assignment of steamers of suitable size, type, etc., to maintain 
these services is, of course, the principal obligation of this depart- 
ment. Assignments of this nature are most desirable from both our 
standpoint and that of the operator, inasmuch as vessels suitable 
for a particular trade can obviously be operated in that trade more 
profitably than a type of steamer unsuited to the trade in question. 

Of the cargo ships the Hog Island type has been found to be the 
most desirable for general service. The Submarine Boat Corpora- 
tion type is well fitted for service in the Baltic and Scandinavian 
trade. Light-draft lake-type vessels are admirable for the West 
Indies trade, particularly the south ports of Cuba. Larger lake- 
type vessels are well suited for various coastwise services and in trade 
to northern ports of Cuba. Nine of the larger lake type are em- 
ployed in our oriental feeder service, this service calling at the 
smaller outports, collecting cargo, and bringing it to the regular 
ports of call. Vessels of the 8,800 deadweight class and also the 
9,500 deadweight are especially suitable for the cotton and grain 
trade on account of their size, but during the off cotton and grain 
season great difficulty exists in filling ships of this size on the same 
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berth and maintaining the same schedule as would exist during the 
cotton and grain season. At such off-season periods vessels of the 
. Submarine Boat Corporation type and our Japanese constructed 
type, approximately 6,400 deadweight, are considered more suitable 
as substitutions, while the larger ships are diverted to other services. 


TANKERS. 


During the year the demand for tanker tonnage increased, and 
the ships under the control of the Board were in constant service. 

The principal routes covered by our tank steamers are between | 
Mexican Gulf ports and United States Gulf ports, United States 
North Atlantic ports, and to our foreign, stations at St. Thomas, 
Virgin Islands, Brest, and Bizerta. Оп the Pacific the lines are 
from San Francisco to our foreign stations at Honolulu, Manila, and 
Shanghai. 

Total amount of oil carried by our tank steamers from June 30, 
1919, to June 30, 1920, was 3,641,362.95 tons. 

Of the above total of oil carried in our steamers, 108,019.66 tons 
were carried to our foreign bunkering stations. During this period 
there was also carried in Shipping Board tankers 139,388.79 tons of 
molasses and 10,714.46 tons of vegetable oil. 


TUGS AND BARGES. 


The tug and barge section at the present time is operating 27 
steel seagoing tugs, of which 1 is stationed permanently at Bermuda 
to assist Shipping Board steamers and 2 at New Orleans, the balance 
operating on the Atlantic seaboard in the various trades. Twelve to . 
fourteen of these tugs, from time to time, are towing barges in the New 
England coal trade between Hampton Roads and eastern ports, the 
balance in the South Atlantic lumber, piling, and general offshore 
trade to Habana; also, any other business which may offer, such as 
dry docking, dredges, etc. 

Ten wood harbor tugs are now being operated, two under the 
supervision of the Division of Operations, New York, two by the 
custodian of wooden ships at Newport News, Va., three tugs with 
water-tube boilers at Philadelphia, and the balance by local operators 
for the time being until purchase is effected. 

Towage in the last three months has been offered freely, and there 
seems to be plenty at the present time. If coal can be secured at 
tidewater points, there should be a heavy movement of barges loaded 
with this commodity for New England points during the coming fall, 
which will keep the tugs well occupied, in addition to services 
rendered Shipping Board steamers for the various divisions. 

All barges constructed by the Corporation have been sold. 


150 FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 


COASTWISE COAL. 


Types of Vessels Used. 

During the past year the shortage of ТТІ in New England has made 
it imperative that as much as could be handled be assigned to that 
trade. Consequently all types of vessels have been used in the trade 
` without particular reference to type, since spot tonnage was needed 
and what was available at the moment had to be used. 

The tabulation below gives a good idea of the various types of 
vessels which were used in the New England coal trade during the 


past year: Percentage 
of total. 
Wood steamers (Ferris with one ехсероп) ___________________________- 17 
Concrete steamers а eee ea ен eal aa ee ees 4 
New “lake-built " вїеашега_—------------------------------------------- 43. 
Purchased or converted “ lakers '"___________________________________-_- 6 
“West” or 8.300508 Урень 5 
New steel cargo tonnage under 7,000 deadweight tonS-------------------—- 5. 
New steel cargo tonnage over 7,000 deadweight tonS--------------------—-— 21 


WOOD SHIPS. 


Maximum Tonnage Operate at One Time. 

The maximum number of wood vessels, 240, aggregating 874,155 
deadweight tons, was in active operation during the month of April, 
1920. On June 30, 1920, there were 170 wood vessels, aggregating 
628,384 tons, in active operation. 


Principal Trade. 

There were more wood vessels engaged in the trans-Atlantic coal 
trade, approximately 20 per cent of the active wood fleet on June 30, 
1920, than in any other one service; е New England coal trade, 
with approximately 10 per cent, ranking second. Five wood vessels, 
aggregating 18,432 dead-weight tons, were operating under the super- 
vision of the London office as of June 30, 1920. 


Suitability for Certain Uses. 

Taking into consideration the fact that nearly 50 per cent of the 
wood vessels under active operation as of June 30, 1920, were engaged 
in various trans- Atlantic trades, at least that proportion of the wood 
vessels would be suitable for carrying bulk, general cargo, or trans- 
Atlantic. А study of the relative steaming radius of principal types 
of wood vessels would be valuable in determining the uses for which 
they are most suitable. 


Steamin Steaming 
radius. Types. ad 


Types. radius. 

Miles. | Miles. 
Вайс шыра ен, 3, 600 Grays НагБо 22. „әсасн енә 2,450 
pousherty НИН КЕНЕН ea Dine ipe dE 5, 00071 оно оса а брана а err mesa e ао 2,700 
КӨРПЕ 24522000222, ра АН, 3, 000 || МеСсіеПапд............................ 2,600: 
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Coastwise. 

Wood vessels with a relatively shorter steaming radius could be 
profitably employed in coastwise trade. Approximately 10 per cent 
of the wood fleet in active operation on June 30, 1920, was employed 
in the New England coal trade. 


OPERATING DEPARTMENT. 


Up to February 1, 1920, the supervisors, pursers, deck, engineer, 
radio, and supply departments were individual departments inde- 
pendent of one another, but under the reorganization were consoli- 
dated in one department known as the operating department, exer- 
cising general supervision over all operating phases in connection 
with Shipping Board vessels. The supply department was recently 
transferred from the operating department and placed under the 
direction of the supply and sales division, leaving only the bunker- 
ing section of that department under the supervision of the operat- 
шо department. 

In general, the operating department exercises control over the 
following operating matters: 

(4) Vessel personnel. Handling all matters of dispute and administering 
Shipping Board policies with respect to crews and keeping records of officer 
personnel. 

(b) Approving bunker schedules, arranging supplies at foreign fuel stations, 
and keeping operators advised of the. most advantageous bunkering schedule to 
follow, 

(c) Supervision of radio apparatus and radio operators on Shipping Board 
vessels. | 

(d) Checking the efficiency of managers, operators, and managing agents іп 
operation of Shipping Board vessels. Exercising control over all vessels in 
distress and arranging relief. 

(е) Control of supercargoes. 

(f) Establishment and supervision cf foreign agencies. Checking allocation 
of vessels in order that vessels will be assigned to employment and trades for 
which they are best suited. 

Vessel Personnel. 

How officers are obtained.—The Steamboat Inspection Service of 
the Department of Commerce grants licenses upon examination to 
such men from the ranks of seamen as qualify after diligent inquiry 
85 to character has been made and after the inspectors are satisfied 
that they have capacity, experience, and habits of life which warrant 
the belief that they can safely be intrusted with the duties and re- 
sponsibilities of the station for which they make application. 
Licenses are granted authorizing these men to discharge such duties 
for a term of five years, but licenses shall be suspended or revoked 
upon satisfactory proof of bad conduct, intemperate habits, in- 
capacity, inattention to duties, or the willful violation of any pro- 
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visions of the Steamboat-Inspection Service. This is applicable to 
both deck and engineer officers. 

The United States Shipping Board has established since June, 1917, 
in different sections of the country various schools for the training 
of officers in navigation and engineering, and since July, 1918, over 
1,000 graduates a term have been turned out, a term in the engineer- 
ing school being one month and in the navigation school six weeks. 

Attractions of the service.—This service is made attractive through 
the following reasons: 

1. There is no trade, occupation, or profession which offers more 
opportunity for rapid advancement to positions of responsibility 
and good pay. When the wages paid to crews of our merchant 
marine, together with quarters and meals furnished by the ship, are 
considered it can be seen that they are much better off than the aver- 
age young men in other callings. 

2. The crew complement of a ship averages one officer for every 
five men, and the opportunities for promotion are good. 

3. Any man with high school education or better may become a 
third officer after one year’s sea service, and men who are less for- 
tunate in educational advantages may become a third officer after 
two years’ sea service. | 

4. It is possible for а man to be іп command of a vessel at the 
expiration of five years after he first enters the service; however, this 
is not an average opportunity and progress depends entirely upon 
initiative, ability and aptitude for the work. 

5. Opportunities do not end when a man becomes master or chief 
engineer, as large steamship companies or commercial organizations 
are constantly in need of men who have obtained practical as 
through sea training for responsible shore positions. 


Ideal conditions on board Shipping Board vessels: 

The majority of United States Shipping Board vessels have all 
been constructed with the very latest ideas of shipbuilding, and 
. Splendid accommodations are afforded both officers and members of 
the crew. In addition to this the very best of food is provided. Соп- 
gress has enacted legislation which places seafaring men on an equal 
basis with those of industrial organizations, to the extent of regulat- 
ing their time on duty, and unless the safety of the vessel requires, 
in no case is a man compelled to work in excess of 8 hours per day 
without being amply compensated by extra remuneration. 


High standards: 

The United States Shipping Board, Division of Operations, main- 
tains expensive marine forces at all large American ports and at prin- 
cipal foreign ports to assist in the maintenance of crew efficiency. 
Inspection of all Shipping Board vessels is made upon arrival at 
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port and immediate steps are taken to correct unsanitary conditions 
which might exist. Experienced construction and repair men are 
also employed and every care is taken to see that all vessels are kept 
in a seaworthy condition, the best of materials being furnished. 


Record of personnel: 

The marine department of each United States port is responsible 
for that portion of Shipping Board vessels whose managing agents 
or operators are located in their district, and service records of all 
officers for such ships are furnished in duplicate, one copy being re- 
tained at the port office and the other forwarded to headquarters at 
Washington, thus making it possible for the Shipping Board to be 
fully informed on all officers in its employ. 

Investigation of complaints—Upon receipt of information from 
various sources on acts involving gross negligence, graft, or other 
conduct unbecoming an officer or member of crew, the case is thor- 
oughly investigated upon the arrival of the vessel in port by the 
marine department. If the person in question is found guilty of 
the charges preferred against him, he will be denied further em- 
ployment for a period of time, depending upon the nature of the 
offense, and if his conduct was in violation of United States Steam- 
boat Inspection Service regulations the case is brought to their at- 
tention with a request that licenses be revoked. The various dis- 
trict officers are advised of any person who is placed on the de- 
ferred employment list, and it is impossible for him to secure em- 
ployment on a Shipping Board vessel until he has been reinstated. 

Whenever reports of meritorious conduct or the efficient handling 
of а vessel are received, these reports are filed with the man's per- 
sonnel service record, and when it 15 found necessary to fill or create 
new shore positions with the Shipping Board these reports are con- 
sulted and given due consideration as a guide in making the proper 
selection. | | 

Obtaining crews.—Under ordinary conditions little difficulty has 
been experienced in securing crews, although at times there have 
been obstacles on account of contemplated change in working agree- 
 Inents. 

Appointment of personnel.—Permission is granted to operators 
and managers of Shipping Board vessels by the Shipping Board to 
appoint their own officers and crew, but before such appointments 
are effective our marine department of the Corporation must ap- 
prove same to eliminate the possibility of undesirable officers secur- 
ing employment. 

It is the policy of the United States Shipping Board to employ 
only Americans when possible, at all times, and until February 7 
of this year, when presidential ruling was effected which barred all 
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aliens from securing licenses who had not declared their intention 
of becoming American citizens after that date, the Board allowed 
men holding so-called “ red-ink ” licenses employment on its vessels 
limited to 4,000 dead-weight tonnage. Since the date of the Execu- 
tive order above referred to it has been impossible to limit employ- 
ment of men holding such licenses to stipulated tonnage, and in- 
structions have been issued to all districts requesting that strict ob- 
servance be given to selection of officers, giving preference to Amer- 
ican citizens, and also to observe applicants holding provisional 
licenses to see that such men had declared their intention of be- 
coming American citizens before February 7. 

Bunkers. 

Importance in operation.—I' uel is the largest single item in the cost 
of ship operation, with the possible exception of repairs. The price 
of fuel, both coal and oil, has not only Кер“ pace with the increases in 
other operating expenses but has proportionately exceeded most 
other items, and the difficulties of obtaining sufficient supplies have 
been enormous. This situation was anticipated in the summer of 1919 
and the bunker section was organized under the Division of Opera- 
tions for the specific purpose of utilizing available supplies of fuel in 
both domestic and foreign ports to the PERL general advantage con- 
sistent with efficient operation. 

After a careful study of the world-wide fuel situation as a single 
problem this section has been able to determine upon certain strategi- 
cal points on the various trade routes where it is believed fuel sup- 
plies must be maintained. In this study all the conditions met in 
actual practice have been considered, such as types of vessels in the 
particular trade, steaming radii, port facilities, distances from 
sources, of fuel supplies, geographical location as regards proximity 
to acceptable sailing routes, nationality of port, ete. Having deter- 
mined the strategical points, this section next worked out the number 
of vessels that would require fuel at each point and approximately 
the kind and quantity each would require, and in this way has been 
able to determine roughly the yearly requirements of fuel at the 
points selected. 

On account of the many widely scattered and well-equipped coal- 
bunkering stations and natural sources of supply throughout the 
world it has not been necessary to adhere so closely to a few definite 
ports, except, of course, in emergencies created by labor troubles, 
unfair discrimination, etc., but rather to watch closely the supplies 
and demands of a certain zone. 

In the case of fuel oil, however, the privately owned bunkering sta- 
tions are few, and supplies can not be depended upon as to price or 
quantity. This has necessitated the establishment of our own, or 
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encouragement of American corporations to establish, bunkering sta- 
tions at the predetermined strategical points on the various trade 
routes. In view of the fact that practically our entire fuel-oil supply 
is dependent upon our tank steamer fleet for transportation, it has 
been necessary to concentrate fuel-oil deliveries to a comparatively 
few ports. 

_ Опе of the functions of the bunker section is to maintain records 
showing the demands that will be made for fuel in the immediate 
future upon the various zones and ports of the world. This requires 
an individual proposed bunkering performance on each vessel well in 
advance of actual bunkering date. By making a compilation of these 
performances it is possible to estimate very accurately the quantity 
and date of demands on the various fueling ports and to arrange for 
supplies accordingly. 

Cooperation with fuel section, ЈЕ ој пера and sales.— 
In the problem of supply and demand. the Bunker Section repre- 
sents “demand” and the fuel section of the division of supply and 
sales represents “supply.” These two sections cooperate very closely 
with the object of making the two elements balance as nearly as pos- 
sible. Many difficulties arise which make a perfect balance impos- 
sible, but these are disposed of by compromising as necessary to meet 
the general] situation.  . 

Weekly bunker bulletin.—The general fuel situation is incorpo- 
rated in a bunker bulletin issued jointly by the bunker section, Di- 
vision of Operations, and fuel section, division of supply and sales. 
This bulletin is corrected weekly and supplied to interested officials 
in the home and field offices. The bunker bulletin shows the imme- 
diate situation at all the principal bunkering ports and gives the 
following information on each: . 

. Estimated monthly requirements. 
. Source of supply. 
. Prices. 
. Present stocks. 
. Outlook. 
6. Bunker policy to be followed. 

Bunker schedules.—With а knowledge of the general fuel situa- 
tion as contained in the bunker bulletin, schedules are prepared for 
the individual ships in the most practical way possible, and an effort 
is made at all times to retain the balance of supply and demand as 
far as consistent with efficient operation. 

Purpose and results of proposed bunker schedules.—Vor this pur- 
pose each ship is considered as a problem in itself, and the managing 
agent is required to submit a standard form “ Proposed bunker 
Schedule? to the district director at the vessel's loading port as far 
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in advance of the actual loading as practical. This proposed bunker 
schedule shows: 
1. Name of vessel and type. 
2. Ports of call in order with expected date of arrival of each. 
3. Distances between ports and time estimated to be consumed in pas- 
Sa ges. 
4. Amount of fuel estimated to be aboard on arrival and departure from 
each port. | 
9. Amount of fuel estimated to be taken at each port, if any. 
6. Performance figures upon which schedule is based, i. e. speed, con- 
sumption, bunker capacity, kind of cargo, freight rate, etc. 

Upon receipt of the proposed bunker schedule from the managing 
agent the district director approves, or, if necessary, alters it to meet 
fuel conditions as outlined to him in the bunker bulletin. Copies of 
all approved bunker schedules are forwarded to the bunker section, 
Washington, and from them records are prepared to show fuel de- 
mands on the various ports of the world. The proposed schedule on 
each ship during the progress of the voyage in question is checked 
against actual performance. 

From these records it is possible to obtain, immediately, lists of 
all ships approaching particular ports for fuel; and in cases of fail- 
ure of fuel supplies to arrive on schedule or other emergency it is 
found practicable to make divisions, to instruct transfers of fuel 
from ship to ship etc., as circumstances warrant. 

E'mergencies.—ln cases of bunkering congestions and delays, au- 
thorization is issued for preference in obtaining fuel supplies, and 
action 15 taken to clear up the situation with the minimum possible 
damage to the general interests involved. 


Radio Section. 

On May 19, 1919, the first steps were taken to organize a radio 
department in the Division of Operations. Prior to that time all 
radio work for the Shipping Board was handled by the Navy 
Department. The Navy had furnished radio operators for all ships; 
had purchased and installed new radio apparatus on all ships con- 
structed by the Shipping Board; had purchased for the Board all 
apparatus formerly rented by the Board from the radio companies; 
and had kept all apparatus in repair. 

Owing to the gradual reduction of the personnel and the activi- 
ties of the Navy, 16 became desirable for the Shipping Board to 
take over control of its radio service. With this end in view, 
an officer thoroughly familiar with the Navy’s radio service was 
detailed to the Shipping Board and made the head of the radio 
department. The radio department was later abolished and the 
radio section of the operating department was established, with 
the same personnel and functions as formerly. 
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During the past year the Shipping Board has been rendered en- 
tirely independent of other Government departments as far as radio 
service is concerned, with the single exception that the Navy Depart- 
ment is still furnishing radio apparatus for all ships under construc- 
tion, as the Navy purchased during the war sufficient radio apparatus 
to complete our entire building program. 

“Тһе personnel of the radio section now numbers approximately 
35, 8 in Washington and the remainder in the various districts. 
In each district there is a radio supervisor, with one or more in- 
Spectors and the necessary clerical force. Radio operators in the 
employ of managing agents appointed by the Division of Operations 
number approximately 2,000. When Navy radio operators were 
removed from all Shipping Board vessels it was found very difficult 
to secure civilian operators to take their places. Some few ships 
were allowed to sail without operators; but by stimulating recruit- 
ing in every way the supply was gradually brought up to the de- 
mand until there is now a surplus of radio operators in practically 
every port. 

During the year outstanding obligations to the Navy Department 
amounting to approximately $600,000 were cleared up. Тһе matters 
involved were principally certain radio apparatus which had been 
purchased by the Navy Department for the Shipping Board, expenses 
in connection with keeping radio apparatus in repair, and the settle- 
ment of message toll accounts. 

Approximately $500,000 worth of surplus radio equipment Was 
disposed of. Some of this equipment was installed on other Ship- 
ping Board vessels, and some of it was sold by publie bids. Still 
other sets of the apparatus were sold to shipowners; this was espe- 
cially the case where the apparatus was installed aboard requisitioned 
ships. 

To care for the radio apparatus on all ships, handle the accounting 
In connection with each message sent, furnish radio operators at all 
times on short notice, furnish all necessary blank forms, secure the 
licenses required by law, etc., contracts were entered into with three 
commercial radio companies, the ships being equally divided between 
the three companies in order to stimulate competition. These con- 
tracts were drawn with great care, containing the best features of all 
commercial contracts for radio service which were then in existence, 
as well as many features for the Board's protection. Тһе radio 
Supervisors in each district exercise careful supervision over the work 
of the radio companies, assign new ships equally between them, and 
arrange to discontinue service when a ship is sold. 

Each radio company is required to take an exact inventory of all 
radio equipment aboard a vessel as soon as it is assigned, and the 
radio section now has in its files the inventories of all radio equip- 
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ment on board practically every ship owned by the Shipping Board, 
the total value of the sets being in the neighborhood of $6,000,000. 

In addition to the radio work the radio section has jurisdiction 
over all matters in connection with the submarine signal apparatus 
installed aboard each steel ship. This apparatus is rented from the 
Submarine Signal Co., of Boston; its principal value is detecting 
the sound of a submarine bell installed on a lightship or other point 
during foggy weather. Radio supervisors in every district cooperate 
with the officials of the Submarine Signal Co., authorizing them to 


install the apparatus on new vessels, directing them to remove it 


from all vessels sold, having repairs made, etc. 

The revenue from wireless messages is small compared with the 
cost of the service, amounting to only about $1,000 to $2,000 per 
month. The great value of the radio equipment, however, lies in the 
saving that can be made by diverting ships from one port to another 
while still far at sea when local conditions, such as strikes, etc., 
render diversion advisable, and in the indispensable aid to vessels 
in distress. It is significant that not a single vessel out of a fleet 
of more than a thousand has been lost without a trace since the con- 
tracts with the commercial companies were signed and each outfit 
given a thorough overhauling. During the winter months several 
hundred vessels were in distress at one time or another, and assist- 
ance was dispatched to each one in reply to distress calls sent out 
by radio, resulting in the saving of thousands of lives and millions 
of dollars worth of property. 


Supervisors’ Section. 

Until December, 1919, this section was maintained in Washington 
and was responsible for supervision over all Shipping Board vessels, 
the purpose being to obtain quick turn arounds, thus effecting great 
savings in the cost of operation. After careful study of conditions it 
was decided that more efficiency could be obtained by decentralizing 
this section and having the supervisors work in the districts in 
which the ships make their home port. The system of having cer- 
tain ships assigned to certain supervisors was discontinued, and the 
supervisors were made responsible for operators and managers in 
the districts in which they were located. This has resulted in closer 
cooperation between managers and operators and the United States 
Shipping Board. 

A skeleton force is maintained in Washington, which acts in a 
general advisory and supervisory capacity, receiving certain critical 
reports and maintaining a close follow-up of special cases of mis- 
management on the part of the agents. 

The supervisor assumes the position of actual owner of the vessels 
which he supervises, and from this standpoint checks the perform- 
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ance of the vessel from reports rendered him by the operators and 
by other agencies, such as supercargo and investigator. From these 
reports it 15 possible to determine whether the vessel as managed by 
our operator is being handled efficiently and to follow the perform- 
ance of the vessel in every respect so as to effect savings at each 
opportunity. 

The supervisor receives daily loading reports from the operator, 
supercargo, and investigator. These reports show in detail the work- 
ing of the cargo for the day preceding the report. In the event 
that the cargo is being loaded slowly, the supervisor institutes an 
immediate investigation, frequently going on the dock in person. 
If the delay in loading is due to the slow arrival of cargo, the matter 
is taken up with the traffic department to determine the cause, and 
effort is made to expedite shipments. 

The supervisor keeps in constant touch by telephone with the 
operator, and this system, together with the reports received by him 
from the supercargo and investigator, permits the supervisor to be 
conversant at all times with complete details covering loading 
activities. 

The loading of the vessel is given particular attention by the 
supervisor, as it is in this phase of the work that the most serious 
delays occur, and much has been accomplished toward reducing load- 
ing delays to a minimum. The main cause of the difficulties, how- 
ever, has been the slow delivery of cargo at the docks. 

The same procedure is followed in connection with discharging of 
cargo from vessels on arrival at port. 

On vessels returning from foreign ports in ballast, the supervisor 
obtains and checks up the report of outturn upon the discharge of 
this ballast and compares the figures shown with the figures indicated 
by the operators, supercargo, etc. 

Upon the arrival in a United States port, vessels are inspected by 
the marine department as to condition of the hull, deck, life-saving 
equipment, living spaces, storerooms, galley, holds, bilges, etc., and a 
complete report on the survey is made. Careful inspection is made 
of the crew’s quarters to insure maintenance in first-class condition. 
Ageravated cases are immediately drawn to the attention of the 
Managing agent, with instructions to take steps to remedy existing 
conditions. These reports are used by the supervisors section as an 
indication of the manner in which the managing agent is handling 
our vessels and form the basis for reports on the efficiency of the 
operator. The marine department and the supervisors in the dis- 
trict necessarily work in close cooperation in this matter and joint 

action is taken in many instances. 
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The supervisor is not responsible for repair work, as this is handled 
entirely by the Division of Construction and Repairs in conjunction 
with the American Bureau of Survey. The supervisor, however, 
keeps a close check on the progress of repairs and institutes im- 
mediate investigation of cases where the managing agents have not 
included in their first requisition all the repairs required. When 
cases come to the attention of the supervisor showing the necessity _ 
for alterations, etc., aboard ship, this information is immediately 
referred to the ‘department concerned, with the request for advice оЁ 
action taken. 

Under the system in force it is сие through Ше agency of the 
supervisors section to establish a certain uniformity in the methods 
adopted to settle the many preblems which arise in the handling of 
business incident to the operation of ships, and it is the policy to 
introduce standards whenever possible which in the experience of this 
section have proved satisfactory. 


Vessel Distress. 

In addition, the vessel distress section is located in Washington 
and handles all distress cases of vessels directly from this office. 

When advice regarding a vessel in distress is received by radio, or 
_ from other sources, action is immediately taken through various avail- 
able agencies to clear up the situation. This is done sometimes direct. 
by radio, or at other times, through the district as the situation war- 
rants. If through the districts, tugs or coast-guard cutters are called 
on, the district thus handling the matter when so instructed. When 
a vessel is stranded and wrecking outfits are required to assist her, 
the matter then comes into the immediate hands of the Division of 
Insurance. That division and the vessel distress section are in 
close touch and keep each other informed of the developments in any 
given case. 

In all cases the орао апа managers аге Кері informed through 
the districts of the initial situation, developments, and the conclu- 
sion. This section also keeps in dos touch with the Construction 
and Repair Department, and where applicable the bunkering sec- 
tion, as to where a vessel shall be towed or go for repairs or fuel, 
as the case may be, taking care to avoid at all times needless diver- 
sion of vessels with cargoes. 

In connection with the above, a daily bulletin і is published showing 
in detail the disability, the remedy, and the result. This gives а 
first-hand picture of current vessel disability and furnishes the dis- 
trict concerned the data necessary to assist the auditors, supervisors, 
and others in maintaining a proper check and in compiling their 
respective reports. 
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The following is a compiled relative analysis of vessel disability 
made from the Navy Department’s Daily Shipping Bulletin of 
March 26, 1920. Disabilities occuring during the fall and winter 
of 1919-20 are listed in the bulletin. In compiling this analysis, 
reference to vessels was omitted if the bulletin failed to specifically 
show that repairs in progress in port were due to particular voyage 
disability, rather than ordinary wear and tear. 

A preponderance of American schooner disability is noted. The 
analysis is of interest in that with the renewed interest in the Ameri- 
can merchant marine there may have been overemphasized publicity 
re the disabilities incurred by Shipping Board vessels: 


Per cent. 
American shipping (not Shipping Board owned), 132 vessels out of 2,163, ог. 6.1 
United States Shipping Board, 88 vessels out of 1,619, ог__________________ 4.7 
British, 211 vessels out of 4,086, ог___________-__-------------------------- 5.1 
Japanese, 18 vessels out of 433, ог..-----..------------------------------ 4.1 
Other foreign vessels, 290 out of 4165, С ----------------------- 6.9 


From the above it can readily be seen that the disability of Ship- 
ping Board vessels is considerably below the average of the world’s 
‚ tonnage. 

Supercargo Section. 

By May 1, 1919, the supercargo section had succeedéd in placing 
850 supercargoes aboard Shipping Board vessels, whose duties were. 
those of the representative of the owner. They were to assist the 
masters of the vessels in all clerical work, as well as to report on con- 
ditions in favor or against the vessel, its management, crew, etc., and 
also to make a detailed study of shipping facilities in foreign ports. 
This number was increased by September 2, 1919, to 725, when fur- 
ther assignments were discontinued and the supercargo school was 
abolished. This had formerly been maintained in Washington for 
the purpose of instructing supercargoes before assignment to vessels. 
On June 30, 1920, the Board had 500 supercargoes employed on our 
vessels. The difference between 725 under date of September 2 being 
due to resignations, death, dismissals, or transfers to other depart- 
ments, foreign agencies, etc. Approximately 50 supercargoes have 
been appointed as supervisors; assistants to port agents at Rio 
de Janeiro, Buenos Aires, and Habana; as dispatch agents at Gibral- 
tar, Hamburg, Azores, Danzig, and Barcelona; and as supply officers 
at Liverpool, Rotterdam, and Cardiff. From this it can be clearly 
seen that the Shipping Beard has been benefited materially in the 
schooling of young men that their services might be used in the estab- 
lishment and maintenance of a 100 per cent American merchant 
marine. | 

Many requests аге received from operators, managers, and masters 
of our vessels that supercargoes be assigned. 
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Special-Service Section. 

This section is responsible for all operating matters not included 
in the functions of the foregoing sections and in the main deals with 
the establishment of foreign agencies. To date agencies have been 
established in Europe as follows: 


United Kingdom---------------—- 9 | Poland and Germany -----------. 2 


Pane na иы Ыы паноа AI Кїшапа——---------------------- 1 
Itnly ллы ы лен et Ss 14 1 Spel али и ври ee eos 2 
Holland and Belgium------------ 2: В О-о ысы сы i eee 1 
Denmark and Sweden _---------- o UI < ocs ee ыы а 1 


Besides these, agencies have opened in the following places: 


Habana, Cuba. Hamilton, Bermuda. 

Rio de Janeiro, Brazil. Buenos Aires, Argentina. 
Horta Fayal, Azores. Yokohama, Japan. 
Shanghai, China. Manila, P. I. 


Tampico, Mexico. 


Consideration is now being given to the establishment of agencies 
at the following places: 


и te 2-|-Orplelite- o. ee ee за 6 
ол cto 5: АВ. es ады 2 6 
Сбегтапу_—-.--------—----------- 8 | Осеапйа__—_—__---..------—---—-----. 8 
Ѕсапдіпауіа LLL LLL LLL. 4 | South America ________--__------ 4 
West шев 2...2... 2 


It is further the duty of this section to review all allocations now 
being made by the allocation committee and to make voyage calcula- 
tions showing the approximate cost of operating vessels in a given 
trade with given commodities, to establish the fact as to whether ог 
not vessels allocated to a certain trade will or will not make a satis- 
factory profit. Voyage calculations are also made by this section for 
use by the traffic department when considering rates and rate differ- 
entials. 

From reports received through supercargoes on conditions at ports 
all over the world, this section has made an analysis and at present 18 
compiling into a complete and comprehensive book form all the infor- 
mation at hand with the intention of distributing same to Shipping 
Board and other Government departmenis and persons interested. 
To date, besides a number of special reports, all the data on South 
American ports has been compiled. These reports have proven very 
useful, as they contain such information as depth of water, regula- 
tions, facilities charges, and other conditions encountered, all of which 
must necessarily be considered when passing upon the allocation of 
vessels to determine whether the port in question is safe and can 
amply accommodate vessels which the Board wishes to allocate. 
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In the contract bureau all documentary evidence appertaining to 
the contractual obligations of the Division of Operations is cen- 
tralized. The activities of the various sections cover the following 
subjects: 


Demurrage, Off Hire, and Savings Section. 

The activities of this section are principally of a threefold nature— 
off hire, demurrage and dispatch, and savings, as provided for in 
clause 22 of the time-form requisition charter. 

(а) Steamer demurrage.—W henever possible it has been the prac- 
tice to supervise, rather than undertake, the adjustment of steamer 
demurrage. When operators with the assistance of our districts 
organization have been unsuccessful in their efforts to conclude satis- 
factory adjustments, complete details are dispatched to this section, 
at which time all phases of each case are carefully reviewed. 

Appropriate action is taken toward those in default, and has re- 
sulted in the collection of approximately $900,000 in steamer demur- 
rage. At the close of the fiscal year steamer demurrage of ap- 
proximately $2,500,000 was still under consideration, in addition to 
the question of demurrage accrued on account of cargoes consigned 
to other Governments. This section drafted and placed in use 
“Masters’ report of loading and discharging,” by means of which 
necessary and uniformly presented details, together with authentic 
information covering all loading and discharging, is always avail- 
‚ able and greatly simplifies and expedites the rendering of decisions. 

(b) Off hire.—Collection or credit on account of off hire has been 
secured in the approximate amount of $600,000 during the fiscal 
year. In instances where owners have refused to acknowledge off 
hire, the general comptroller has been instructed to withhold from 
final settlement an amount sufficient to cover the period involved. 
Close liaison has been maintained with the admiralty division rela- 
tive to our rights under the breakdown clauses of charters, and off- 
hire questions have been passed upon in accordance with the strictly 
legal rights of the Corporation. 

(c) Saving.—Practically all claims of the Board involving sav- 
ings due under clause 22 of the time-form requisition charter have 
been satisfactorily adjusted. Тһе clause referred to is as follows: 

22. In the event of loss of time from deficiency of men and stores, breakdown 
of machinery, stranding, collision, dry-docking for the purpose of examining 
or painting underwater parts or making any repairs, or from any other cause 
preventing the working of the vessel for more than 24 consecutive hours, the 
hire shall be reduced one-half until the vessel be again in an efficient state to 


resume her service: Provided, however, That in case of loss of time in a port 
in the war zone, or at sea, due to any such cause, no such reduction shall be 
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made if the owner shall show that he used due diligence to avoid such loss 
of time: Provided further, That there shall be no reduction of hire on account 
of loss of time arising from a war risk. Should the vessel be driven into 
port or anchorage by stress of weather, or from any accident to cargo, deten- 
tion or loss of time occasioned thereby shall not be the cause for any cessation 
or reduction of hire. In any case of loss of time for which no reduction of 
hire is made, credit shall be given to the United States for any expenses saved 
by the owner during such time. 

Investigations and activities have resulted in approximately 


$175,000 being’ credited to the Board. 


Charters. 

This section cooperated in the revision of the Washington coal 
form charter and assisted materially in the drawing of a standard 
form of coal charter party for the West Indies coal trade. 


Inventory Section. 

During the fiscal year this section has passed to the general comp- 
troller final recommendations on 100 steamers, involving approxi- 
mately $600,000, of which amount $450,000 was ordered disbursed 
in settlement of ship inventory accounts, while claims of the Board 
against owners for like accounts aggregated approximately $150,000. 
When collections have been made from owners of requisitioned 
vessels for value of redelivery inventory accounts, the amount dis- 
bursed and the amount collected will approximately balance. In- 
ventory adjustments remaining unclosed are distributed as follows: 
60 on requisitioned vessels, 14 on Dutch steamers, and 11 foreign. 
Final adjustment has not been consummated on 21 Shipping Board 
vessels that were delivered as substitute tonnage. 


Reviewing Section. 

The records of this section disclose that redelivery of all foreign 
vessels, with the exception of two Peruvian steamers which the Board 
intends to purchase, has been completed. During the year 103 foreign 
vessels, of a total deadweight tonnage of 578,179, were delivered. 
The last of each class was redelivered by the Shipping Board to 
owners as follows: 


Chinese, March 15, 1920. | Norwegian, February 13, 1920. 
Cuban, March 22, 1920. Russian, December 10, 1919. 
Danish, October 25, 1919. Siamese, January 13, 1920. 
Dutch, November 8, 1919. Swedish, November 20, 1919. 


Approximately 137 wooden steamers have been delivered to manag- 
ing caretakers to be assembled and stored, and a special agreement 
to cover this service is in course of preparation. 

The new agency agreement for the management and operation of 
steel cargo steamers was put into effect on March 1, 1920, and the 
signature of 155 managing agents secured to this agreement. Up to 
and inclusive of June 30, 1920, 789 steel cargo steamers had been 
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delivered to managing agents. It is estimated that it will be two 
to three months before all remaining steel cargo vessels will have 
been transferred from the old form of managing and operating 
agreements to the managing agents agreement. 

The general comptroller is furnished with certified copies of all 
charters, contracts, certificates of deliveries and redeliveries, and evi- 
dence of our rights and obligations under all contracts and charters 
upon which to initiate appropriate financial adjustments. 

General Service Section. 

The activities of this section have been the general handling of all 
miscellaneous matters within the jurisdiction of the contract bureau, 
and not properly within the functions of the various sections. Gen- 
erally speaking, this section has jurisdiction over the chartering of 
wooden steamers, handling of surveys and lump-sum settlements on 
all vessels redelivered, settlement of questions of claims under all 
managing and operating agreements, and arranging delivery on all 
vessels sold; also the handling of details incident to securing bonds 
from all managers and operators of Shipping Board vessels. 

(a) Dutch vessels.—Redelivery of all Dutch vessels has been con- 
cluded, the last steamer being redelivered on November 8, 1919, but 
this did not terminate our activities in this regard, as there were 
various claims from the different owners for wages of crews sent 
across to take redelivery of their steamers, also various claims for 
transportation of such crews, together with various claims for re- 
pairs, etc., during the term of charter. 

(b) Bonding of managers and operators.—After it was decided to 
have all managers and operators file surety bonds to cover manage- 
ment and operation of Shipping Board vessels, this section set up the 
necessary machinery and issued appropriate instructions in order 
that this requirement might be promptly fulfilled. Bond in the 
amount of $250,000 was required for the managing or operating of 
1 to 5 vessels; over 5 to 20, a bond of $500,000; and above 20, a bond 
of $1,000,000. | 

(c) Sale of ships.—This section of the contract bureau is an in- 
termediary between the Ship Sales Division and all other depart- 
ments of the Division of Operations, being charged with all arrange- 
ments for delivery to purchasers of all vessels, including tugs and 
barges. About 421 steamers, tugs, and barges, with deadweight ton- 
пасе of approximately 2,204,700 tons, were sold and delivered during 
the past year. It might be pointed out that a certain portion of such 
deliveries is made up of vessels chartered with option of purchase, 
while the remainder constitutes delivery under outright sales. 

This section is also charged with the interpretation of managing 
and operating agreements and the application of such interpretations 
to specific disputes and claims presented for adjustment. 
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Seamen’s Claim Section. 

In view of the fact that claims were from time to time received for 
personal injury, maintenance and cure wages, and loss of effects 
due to collision or other causes placing seamen in a destitute condi- 
tion, the committee on operations of the board of trustees of the 
Emergency Fleet Corporation on December 18, 1918, authorized that 
aid be given to destitute seamen for the good of the service. 

The power to negotiate and settle claims of this character was con- 
ferred upon the Director of Operations and in turn delegated to the 
contract bureau. 

Claims are received in two distinct ways, the most common of 
which is for the claimant to submit his losses in affidavit form. 
Where immediate action is imperative, claims are presented to op- 
erators and paid immediately, subject to the regulations of this sec- 
tion, and applying only when crews are landed in destitute condi- 
tions. 

Since the establishment of this section, 203 claims, aggregating 
$34,757.34, have been received. Of this number 88 claims have been 
approved, involving a total of $10,858.08. Of the remainder, 90 
claims were disapproved, having been found unworthy of adjust- 
ment, leaving 25 claims still under consideration. 

All crews are covered by protection and indemnity insurance, and 
consequently cases involving personal injury are referred to the In- 
surance Division, and only in instances where insurance is not ap- 
plicable are cases considered by the seamen’s claim section where 
personal inj ury is involved. 

Authority g given to the director by the committee and subsequently 
vested in the seamen’s claim section provides that the section pass 
only on claims amounting to $2,000 or less, and that claims in excess 
of this amount, if investigated and found worthy, be presented to 
the Board for its consideration and action. 

In many instances, especially in cases where the crews sign articles 
on the Lakes to bring vessels to Atlantic ports, there have been mis- 
understandings as to whether the crews were entitled to return trans- 
portation to original point at which articles were signed, as provided 
in all articles for the bringing of vessels out of the Lakes. For a 
time it appeared that the failures of our operators to furnish such 
transportation would cause difficulty in obtaining competent crews 
to bring such steamers from the Lakes, but this section took imme- 
diate steps to advise all operators as to our liability in this regard. 

The Board has established the necessary machinery to treat justly 
any and all claims presented by members of the crews and has en- 
deavored to provide for the welfare of the men in the merchant 
marine. 
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The ‘activities of this office are chiefly directed to the collection 
and compilation of specific information pertaining to results ob- 
tained in operation of the United States Shipping Board vessels. 
By means of reports and statements from various sources having а 
direct bearing on vessels operations an endeavor is made to ascertain 
the earning capacity of vessels by classes and types, trade routes, 
commodities handled, etc. This office endeavors also to determine 
the various elements entering into the cost of vessels operation in 
classified form, with a view to effecting economies by which more 
satisfactory results may be obtained, and is responsible, moreover, 
for the approval of vouchers covering disbursements made by the 
Division of Operations. 


ORGANIZATION. 


During the calendar year 1919 many of the activities of the Divi- 
sion of Operations were discontinued in the effort to reduce the 
organization to a peace-time basis. At the close of the year a co- 

’ ordination of the various interests became essential, and a complete 
survey of the division was begun in December, 1919, and completed 
in June, 1920. The home office of the Division of Operations at 
Washington was given first attention, followed by the district offices 
in New York, Boston, Philadelphia, Baltimore, Norfolk, and New 
Orleans. 

’ Тһе purpose of the survey was to establish a standard organization 
and uniform methods and procedure. The results were the combin- 
ing and centralization of like activities, reduction in the number of 
departments, elimination of duplications, and decrease in the per- 

. Sonnel. The savings effected were in the release of 641 employees, 

' with salaries aggregating $1,043,371, and miscellaneous incidental 
expense amounting to $183,533, a total of $1,226,904. In addition 
other savings were accomplished in connection with divisions which 
Cooperate with the Division of Operations. These amounted to 
$106,742, making a grand total of $1,333,646 for the six months 
Period. 

All of this work was conducted without retarding the regular 
activities and was conducted with the object of eliminating duplica- 
tion, establishing uniformity of organization and procedure, so that 

: the business of the Shipping Board will be conducted along the 

_ Same lines of efficiency and economy as in private business. 


UNITED STATES SHIPPING BOARD 
EMERGENCY FLEET CORPORATION 


MISCELLANEOUS SECTION 


Division of Supply and Sales 
Construction Claims Board 
Legal Division, Emergency Fleet Corporation 
Department of Investigation 
Report of General Comptroller 
Report of the Treasurer 


PART ЈУ 


IV. UNITED STATES SHIPPING BOARD EMERGENCY 
FLEET CORPORATION, MISCELLANEOUS SECTION. 


This section of the report includes the Division of Supply and 
Sales, Construction Claims Board, Legal Division of the Corpora- 
tion, Department of Investigation, the reports of the General Comp- 
troller and treasurer. These divisions and departments report di- 
rectly to the President of the Corporation. 


DIVISION OF SUPPLY AND SALES. 


The activities of the Division of Supply and Sales for the greater 
part of the past fiscal year have been fivefold: First, the determi- 
nation of what shipbuilding materials purchased and contracted 
for to meet the war program would not be required because of 
the contraction of that program as represented; second, the ware- 
housing and field custody of vessel and plant construction mate- 
nals the property of the Corporation, as they came under the juris- 
diction of the division; third, the purchase of materials which by 
legal agreement with vessel-construction contractors the Corpora- 
tion was required to furnish; fourth, the inventory and appraisal 
of all materials the property of the Corporation, and the inventory 
of property in which the Corporation has an investment interest; 
and, fifth, the sale of those materials when determined as surplus 
or salvage. In addition to the foregoing, the division until Febru- 
ary 13, 1920, effected the cancellation of contracts for the production 
of ship and shipyard materials no longer required, and also negoti- 
ated settlements of claims arising therefrom. That activity, how- 
ever, on this date was taken over by the Construction Claims Board. 

On April 21, 1920, the former supply section of the operating 
department of the Division of Operations was united with the Supply 
and Sales Division, and since that time the division has carried on 
all purchasing for the Corporation except purchases made by the 
Managing agents of the Corporation under their agreements and 
Over which purchases the division will exercise supervisory control, 
and excepting, also, the purchase of office materials and supplies, 
Which function has been exercised by the office supply division at- 
tached to the Shipping Board. Im addition, this transfer carried 
with it the transfer to the Supply and Sales Division of the opera- 
tion of all bunkering stations of the Corporation and the mainte- 


hance of all stocks thereat. 
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Appraisals. 

From the beginning of the fiscal year and up to January 15, 1920, 
all appraisal work was directed from the home office, and consisted 
of making detailed, itemized valuations of all classes of material 
and equipment belonging to the United States Shipping Board 
Emergency Fleet Corporation located in the 250 shipyards and store- 
houses on the four coasts of the United States. In addition, complete 
appraisal reports were made of various manufacturing projects 
scattered throughout the country where contracts for ship-construc- 
tion equipment were partially completed at the time the armistice 
was signed, and canceled thereafter. In January this work was de- 
centralized and carried on thereafter by the district offices. The 
home office, however, exercised a general supervision over the ap- 
praisals and reviewed them when completed, making revisions 
Wherever necessary. 

In conjunction with the inventory department, a catalogue of all 
the material, equipment, and supplies which are available for sale 
by the Corporation has been prepared. Each item is shown, with its 
average cost, percentage appraisal, and valuation based on 100 per 
cent condition. This catalogue is not only of great value in assist- 
ing sales, but it tends to standardize the value of all the property of 
the Corporation. 


Inventories. 

Plant and. property.—The work of inventorying the property of 
the Corporation, as represented by the * Plant and property account," 
is about completed. These inventories include to a large extent the 
reconciling of the contractors’ accounts with the Corporation's vouch- 
ers covering expenditures at the various projects. The inventory 
of the Hog Island property, including ship material left as a result 
of cancellation of ship construction, in conjunction with its ap- 
praisal, is now in progress. 

Inventory of ship materials.—The inventory department has, upon 
request, made various inventories of ship material in different 
parts of the country, although that is а function of the material 
section. 

Mortgage propositions—In March, 1920, the inventory depart- 
ment was assigned the investigation of the assets behind the loans 
made by the Corporation to contractors for plant-extension pur- 
poses. 


Material Provision and Custody. 

Purchase, production, and inspection—Until the union of the 
supply section of the Division of Operations with the Supply and 
Sales Division, the purchasing branch of the material section func- 
tioned in making purchases for the division. 
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Material control.—The function of material control has been that 
of determining what materials were necessary to fill requirements 
and what surplus or salvage, the latter, when determined, being 
allocated as available for sale. In addition to material purchased 
by the division as supplies and in its warehouses, material has been 
turned over to the division from shipyards and other sources as 
surplus and salvage property of the Corporation and available for 
sale. 

Traffic Branch. 

It has been the function of this branch to notify the various de- 
partments of the Corporation in regard to rail rates, routes, and 
general traffic information. It has also handled all the freight 
claims arising from shortages and damages. 

Purchasing. | 

This department makes all the general purchases for supplies 
required for the ships џпдег operation by the Corporation; in addi- 
tion exercises a general supervision over the purchases made by 
others for its account. While heretofore purchases for ships man- 
aged by private steamship companies for account of the Board have 
been made by these companies, because of the many advantages to 
be derived from contracting in bulk for the total requirements of the 
fleet covering more important items of supplies, the Board has 
adopted the policy of covering such requirements by contract. 

Adequate provision for bunkering American ships abroad is vital 
to the supremacy of the American merchant marine, and to this end 
the plans of the Board contemplate the establishment of adequate 
coal and oil bunker stations at strategic ports on the principal world 
trade routes. Fuel-oil stations have been established at St. Thomas, 
Rio de Janeiro, Brest, Bermuda, Shanghai, Manila, Honolulu, and 
Bizerta, and stations are arranged for at Iquiqui, Arica, Callao, 
Hamburg, Genoa, and Savona, at which points stocks of fuel oil 
will shortly be available. Plans are also made which contemplate 
the establishment of additional stations at the Azores, Cape Verde 
Islands, Durban, Colombo, Sydney, Wellington, Hongkong, and 
Singapore. 


CONSTRUCTION CLAIMS BOARD. 
Organization. 

The Construction Claims Board was created on February 1, 1990, 
to succeed the general cancellations, claims, and contracts board. 
The function of the former board was essentially that of a board 
of review, whereas the present board has full and complete jurisdic- 
tion over the negotiation and settlement of all claims submitted to it. 
The former organization for the settlement of claims and the condi- 
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tions which lead to the establishment of the present Construction 
Claims Board are briefly reviewed below. 

Under the procedure originally established for the settlement of 
construction claims as distinguished from cancellation claims, the 
investigation and т of such claims was conducted by the 
organization of the Ship Construction Division, and recommenda- 
tions for settlement were submitted by the manager of that division 
to the vice president and general manager of the Corporation. 

The cancellation on a large scale of ship contracts immediately 
preceding and following the signing of the armistice in 1918 created 
a new series of claims, and on November 20, 1918, the vice president 
and general manager was authorized by the board of trustees to 
settle all claims which in his judgment should be acted upon at once 
to effect the greatest economy. The first step in this direction was 
the establishment, on December 5, 1918, of a division known as the 
division of cancellations, adjustments, and salvage, for the purpose 
of handling the investigation and negotiation of all claims arising 
out of the suspension and cancellation of prime ship contracts. The 
negotiation of so-called construction claims by the Ship Construction 
Division, mentioned above, was continued in accordance with the 
procedure set forth in General Order No. 9, as amended January 30, 
1919. 

The number of cancellation claims soon grew to such an extent that 
it became advisable to establish a separate board for their consid era- 
tion and settlement. The cancellations, claims, and contracts board 
was accordingly organized on March 22, 1919, with authority 
to effect settlement of all claims involving the payment of $50,000 
or less. Its jurisdiction over claims, however, was limited to the re- 
view and approval of the settlement of claims arising out of the 
suspension and cancellation of contracts and commitments admin- 
istered by the various divisions of the Corporation. The board was 
given similar jurisdiction over so-called contract or construction 
claims and over recommendations for the award of contracts covering 
the construction of vessels and hulls, the installation of hull and 
propelling machinery, construction of dry docks, floating docks, and 
marine railways, including supplemental contracts or agreements 
involving an essential change in the relations between the contractor 
and the Emergency Fleet Corporation. 

At the same time supervision over the negotiation of cancellation 
and construction claims, including supply contracts and commit- 
ments involving an original price of $50,000 or more, was trans- 
ferred from the division of concellations, adjustments, and salvage 
to the office of the assistant in charge of cancellations. The latter 
office was created in the office of the director general to take the 
place of the former division of cancellations, adjustments, and 
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salvage, abolished as of March 22, 1919. The settlement negotia- 
tions on supply contracts and commitments involving an original 
price of $50,000 or less were being conducted by the manager of the 
supply division, subject to the approval of the final settlement by 
the assistant in charge of cancellations, and the cancellations, claims, 
and contracts board. 

As originally organized the cancellations, claims, and contracts 
board consisted of five members, all being active in the work of the 
Corporation. It soon became evident, however, that with the increas- 
ing number of claims a board whose membership was composed of 
officials of the Fleet Corporation who had other duties to perform 
could not satisfactorily dispose of the claims that were submitted to 
i. The board was accordingly reorganized on July 16, 1919, to 
consist of six members, five of whom were to devote their entire time 
to the work of the board. 

From time to time the personnel of the board was changed and its 
jurisdiction enlarged to cover the sale of property certified to the 
Emergency Fleet Corporation as surplus, and to take charge of other 
matters incident to the contractual relations of the Fleet Corporation 
with contractors, subcontractors, and vendors. 

As the progress made by the board in the settlement of claims 
was dependent, in a measure, upon the rapidity with which the 
claims were being investigated and negotiated by the other agencies 
established for this purpose, the board soon came to feel that a 
decentralization of that function was necessary if greater progress 
was to be made in the settlement of claims. A second reorganization 


accordingly followed, and on September 9, 1919, the office of as- 


sistant in charge of cancellations was abolished and the work of 
negotiation of claims was transferred to and placed under the control 
of eight newly created district cancellations, claims, and contracts 
boards. Special authority was given to the district boards on the 
Pacific coast to effect settlements of all claims of vendors and sub- 
contractors in that territory resulting from the suspension of cancella- 
tion of vessel contracts and contracts and purchase orders placed by 
the Supply and Sales Division involving the payment of not more 
than $10,000. 

The membership of the district boards consisted of the district 
manager, district comptroller, district plant engineer, district supply 
and sales manager, and a secretary appointed by the chairman of the 
district board and selected from the organization of the Corporation. 
The name of the cancellations, claims, and contracts board was 
changed to general cancellations, claims, and contracts board. In 
other respects the jurisdiction and organization of the general board 
remained practically the same. | 
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This change in procedure, designed to speed up cancellation settle- 
ments, was clearly not successful, due to the fact that the members 
of the district boards were not directly responsible to nor under the 
control of the general cancellations, claims, and contracts board, 
and further to the fact that its members in their capacity as direct 
officials were already so overburdened with work that they could not 
_ devote the necessary time to the work of consummating cancellation 
adjustments. During the period from October 1, 1919, when the 
district boards first began to function, until February 1, 1920, very 
little constructive work was accomplished on the adjustment of prime 
ship cancellations. This, together with the fact that a board of five 
members was regarded too large for the expeditious settlement of 
claims, was no doubt the chief consideration that led to the abolish- 
ment on February 1, 1920, of the general and district cancellations, 
claims, and contract boards and the establishment of the present 
Construction Claims Board. The membership of the new board was 
limited to three members. 

The jurisdiction of the new board over the settlement of claims 
was made more complete than ever before. Not only did the new 
board continue to act as a board of review but the entire machinery 
established for the investigation and negotiation of claims, including 
the cancellation section of the supply and sales division, was 
placed directly under the control of the Construction Claims Board. 
Five district adjusters were appointed to take over the organization 
and duties of the former district cancellations, claims, and соп- 
tracts board. The work formerly carried on by the several cancella- 
tion sections of the Supply and Sales Division was also taken over 
by the district adjusters, so that their jurisdiction extends to claims 
arising out of the suspension and cancellation of all purchase orders 
and contracts of the Emergency Fleet Corporation and those of its 
prime contractors. The district adjusters were made responsible 
solely to the construction claims board for the progress of all can- 
cellation work in their respective districts. To still further concen- 
trate the line of authority, the Construction Claims Board was re- 
moved from the jurisdiction of the vice president and ordered to 
report direct to the President of the Emergency Fleet Corporation. 

The newly established districts of the construction claims board 
were the same as those of the former district cancellations, claims, 
and contracts boards, with the exception of the eastern district, 
which comprised both the Middle Atlantic and Delaware River dis- 
tricts of the former Construction Division as then organized. 

Of the 532 contracts awarded by the Corporation for the construc- 
tion of vessels of all kinds, 188 contracts, involving 906 vessels, were 
affected by cancellation. The construction of 17 requisitioned ves- 
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sels under five private contracts was also suspended, making a total 
of 193 ship cancellation claims involving 923 vessels and hulls. 

On June 30, 1920, complete and final settlement had been effected 
in 88 of these claims. Eighty-two of these settlements represented 
Emergency Fleet Corporation ship contracts, while the remaining 
settlement covered a requisitioned hull, leaving 110 ship-cancellation 
claims 1n the course of settlement at the close of the year. 

Of this latter number, agreements have been concluded with 31 
contractors (27 Emergency Fleet Corporation contractors and 4 re- 
quisitioned contracts) for the settlement of the commitments in- 
volved in their claims. "The settlement of the commitments, either 
by the contractor or the Emergency Fleet Corporation, in 22 of the 
outstanding claims is governed by the provision of the original con- 
tracts. 

In addition to the 193 ship-cancellation claims already mentioned, 
approximately 7,000 claims of various kinds have so far resulted from 
the cancellation of the original ship contracts. А large proportion 
of these claims are subcontractors’ claims, which have arisen from 
the obligations of the shipbuilders and other contractors that have 
been assumed by the Emergency Fleet Corporation in connection 
with the cancellation settlements. Since claims of this character are 
dependent upon the conclusion of an adjustment agreement with the 
prime contractors, it will readily be seen that the number of claims 
remaining to be settled can not be definitely stated until adjustments 
have been reached with all of the prime contractors governing the 
settlement of their commitments. 

The total number of claims of all kinds as of June 30, 1920, was 
7,160. Of this number 8,834 were settled and 1.576 were withdrawn 
and became void for various causes, leaving 1,750 claims unsettled 
at the close of the fiscal year. The status of the settled claims is 
based upon the execution of an adjustment agreement and not upon 
the action of the Construction Claims Board. 

The following is a summary of the number and general character 
of the active and settled claims: 


With- 
Nature ofclaims. Settled. | СТОЛ | Active. | Total. 
void. 
а) Prime ship сотпфтасбогв..................................... 123 48 142 313 
B) Emergency Fleet Corporation purchase orders and con- | 
DAE ш кс Сое EE | 1,56] 133 265 1,904 
(С) баһсотітасіогв............................................. 9,174 1,378 1,341 4, 873 
(D) Мізсейалеовв.............................................. 31 | 17 2 50 


MG Gal КОСКЕЛ ТК ре бал ЯТ 3, 834 | 1,576 | 1,750 7, 160 


17508—20—12 
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The claims shown above as withdrawn and void represent claims 
that were entered on the records as claims and were subsequently 
withdrawn by the claimant, or cases which upon investigation 
proved not to possess any basis for a claim. This classification also 
includes claims that were sent to other districts and divisions for 
investigation and completion. Settlement of the 3,834 claims shown 
in the foregoing summary was effected as follows: 


= Number of 

Manner of settlement. claims. 
WV IG COS | ИО а НЕ ре ыда азады ou И СЕН ааа ЕР 1,622 
МУСО Обе 22222 аа СО i ETE 1,329 
И о ОИ ОО een Ed oe Sin he РАН АК ые E СЕКА АНА 549 
РО оо о а п оо бое 335 
О ы ЕЕ И НИК dien Quan ue 3, 835 


It will be observed from the foregoing statement that of the 3,835 
settled claims, 1.622 were settled “ with cost.” "These are claims in- 
volving a monetary consideration and represent those with which the 
board has been more directly concerned. So-called settlements “ with- 
out cost” were effected by the district adjusters under rules р:е- 
scribed from time to time by the Construction Claims Board. It 
may be stated, by way of explanation, that ёре settlement of a claim 
by reinstatement resulted from the withdrawal or annulment by 
the Corporation of the cancellation order, thus restoring or reinstat- 
ing the canceled purchase order or contract to its status prior to can- 
cellation. Such reinstatements were only made, however, when the 
completion of an order for subsequent sale was more economical 
than its cancellation, or where the material and equipment covered 
by an order cculd be used by the Emergency Fleet Corporation for 
replacement purposes. 

Every effort is being made by the Gonstenetion Claims Board and 
its district organizations to complete the settlement of all claims as 
rapidly as is consistent with the best interests of the Government. 


LEGAL DIVISION, EMERGENCY FLEET CORPORATION. 


The service rendered to the Emergency Fleet Corporation by its 
Legal Division during the year ending June 30, 1920, may be divided 
under two heads. 

(1) Liquidating liabilities arising out of cancellation of construc- 
tion activities, and 

(2) Acting in an advisory capacity and negotiating contracts re- 
quired by the various departments. 

The close relationship between the legal division and the can- 
cellation board brought about the coordination of the work of the 
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general counsel and the chairman of the Board in December, 1919. 
A number of attorneys were assigned to the construction claims 
board for district work. 

Actual litigation at first comprised a small part of the work of 
the Legal Division, but with the increased number of cancellations 
the volume of litigation has steadily increased. In the handling of 
these cases, the attorneys of the Fleet Corporation act in conjunc- 
tion with the United States district attorneys under the Executive 
order of May 31, 1918, which definitely charged the Attorney Gen- 
eral with the duty of conducting the litigation of the Emergency 
Fleet Corporation. The actual preparation of the cases and often 
the trial itself depends upon the facts within the peculiar knowledge 
of the Fleet Corporation attorneys, and it has therefore been neces- 
sary to increase the personnel of the litigation section. 

It may be stated that the correct and careful supervision of litiga- 
tion and full support and assistance of the construction claims 
board represent the most important functions of the legal division. 
These problems are of paramount importance in the work of finally 
disposing of the difficulties which have arisen on account of the re- 
trenchment and cancellation of the construction activities, which the | 
Fleet Corporation was created to promote. 


DEPARTMENT OF INVESTIGATION. 


The plant protection section of the Emergency Fleet Corpora- 
tion was on January 12, 1920, redesignated as the Department of 
Investigation. This report covers the activities of the plant pro- 
tection section from July 1, 1919, to January 12, 1920; from Janu- 
ary 18 to June 30, 1920, the activities of the Department of In- 
vestigation. 

Plant-Guarding and Fire-Protection Branch. 

The policy of the reduction of guard forces was in practice since 
the signing of the armistice, and at the time the plant protection 
section was discontinued the guard organization had been reduced 


from 7,000 to 3,595 men. Due to the efficient surveillance of the 


guard force, no serious disturbances occurred in the shipyards and 
arrests were made for minor offenses only. | 

During a period of eight months prior to the abolishment of the 
fire-protection branch 65 fires were reported іп the shipyards, caus- 
ing a total loss of $155,500. 

On October 1, 1919, the home office supervision of the fire pro- 
tection and guarding activities was discontinued and that supervi- 
sion transferred to the offices of the district managers. ‘This action 
confined the duties of the plant-protection section to the direction 
of investigation and intelligence activities. | 
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Department of Investigation. 


The activities of the Department of Investigation from its organi- 
zation in April, 1918, to June 30, 1920, have embraced approximately 
2,500 separate investigations, scattered over every district in the 
country from the Atlantic to the Pacific and from the Great Lakes 
to the Gulf of Mexico. 

This department was only responsible for the investigation work 
of the Construction Division of the United States Shipping Board 
Emergency Fleet Corporation until January 18, 1920, at which time 
the responsibilities of the department were increased by assigning 
investigation work of the Division of Operations, although cases 
for the Division of Operations were handled before such assignment. 

These investigations included matters within the jurisdiction of 
the Division of Construction, also a large number of cases under- 
taken at the request of the Division of Operations. Considerable 
work was also done in inquiring into the activities of the division 
of reconstruction in the Great Lakes district. 

The department’s operations have also been coordinated with those 
of the Bureau of Investigation of the Department of Justice, the 
Office of Naval Intelligence, the Military Intelligence Section, and 
other agencies of the Government in which there was joint interest. 


REPORT OF THE GENERAL COMPTROLLER. 


The duties of the General Comptroller of the United States Ship- 
ping Board Emergency Fleet Corporation were defined by an 
amendment to the by-laws of the Corporation on October 29, 1919. 
A general comptroller was appointed in September, 1919; thus for 
the first time the responsibility for the control, audit, and general 
accounting policy of the entire Corporation was placed under one 
executive. 

Gratifying progress has been made in the organization of the 
department and the establishment of the financial control policy. 

The following is a brief summary of the accomplishments during 
the year: 


(1) The reorganization of the finance division of the Division of Construc- 
tion and its removal from Philadelphia to Washington. A reduction in person- 
nel through consolidation of districts on account of decrease of construction 
program. 

(2) Setting up of control accounts through which closer coordination of 
accounting procedure between divisions of the corporation has been secured. 

(3) Reorganization of method of handling contractor’s claims for the pur- 
pose of obtaining more prompt settlement. 

(4) Obtaining from operators of Shipping Board vessels through organized 
effort approximately $110,000,000 in cash and 4,500 voyage accountings, to- 
gether with vessel itineraries that had not been previously subinitted. 

(5) Securing closer control over operator’s accounts by installation of sepa- 
rate accounting system for United States Shipping Board vessels. 
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(6) Securing current (estimated) statements of vessel operations imme- 
diately after the completion of the voyages. 

(7) Reorganization of financial control of housing division relative to opera- 
tion and sale of housing properties. 

A more detailed report on the activities of the comptroller’s organi- 
zation relating to the various divisions follows: 


Construction Division, General Comptroller's Department. 

The financial and accounting control of this division was originally 
organized under a separate and distinct department functioning 
independent of the other divisions of the Corporation, but during 
the past fiscal year it has been brought under the general comp- 
troller’s organization. 

The chief problems of this division receiving attention at the 
present time are: 

(1) Continuation of accounts relating to construction work not yet completed. 

(2) Audit or reaudit of contractors’ accounts before settlement can be made. 

(3) Audit of contractors’ claims for wage reimbursement, changes, and 
extras, and claims due to cancellations. 

(4) Audit of inventory accounts with physical inventories of current, surplus, 
and salvage materials. 

(5) Determination of construction costs as nearly as possible by hulls. 
Operating Division, Genera! Comptroller’s Department. 

During the past fiscal year considerable progress has been made in 
bringing the accounts up to date and securing current control over 
the accounts of operators of Shipping Board vessels. 

Housing Division. | | 

Just prior to the close of the current fiscal year a reorganization 
of the Housing Division was effected, whereby the construction of 
the various projects was declared to be completed and the accounts 
converted to an operating basis, with the intent of showing the op- 
erating revenues, disbursements, and sales of each project separately. 
The necessity for careful financial control will be realized, as there 
are approximately 10,000 dwellings, houses, hotels, dormitories, as 
well as other plants and properties accessory to small municipalities, 
located at various points about the country, some of which are being 
rented, others sold outright, and/or on a deferred-payment plan. 


Financial Forecast. 

The expenditures of the Corporation heretofore have been paid out 
of appropriations made to the United States Shipping Board and/or 
Emergency Fleet Corporation, as follows: 


Permanent fund for purchase of capital stock of Emergency 


Fleet Corporation: ооо ee ықы $50, 000, 000. 00 
Emergency shipping fund------------------------------—--- 8, 208, 201, 000. 00 
Salaries and expenses, appropriations 1917 to 1920... ...... 2, 212, 024. 88 


Total Appropriations: оа носето боите 3, 255, 413, 024. 38 
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In addition to these appropriations, there were allotments made 
from the national security and defense fund for 1918 and 1919 total- 
ing $29,519,426.27, making total appropriations and allotments of 
$3,284,925 450.65. 

However, under the sundry civil appropriation act for the fiscal 
year ended June 30, 1920, the unexpended balances of the emergency 
shipping fund were reappropriated for construction or other pur- 
poses: Also, under the merchant marine act of June 5, 1920, the 
Board is instructed to return to the United States Treasury, to the 
credit of the Board, to be reexpended for the construction, requisi- 
tioning, or purchasing of vessels the net proceeds derived by the 
Board prior to July 1, 1920, from any activities. It will be noted 
on the exhibits and schedules in the appendix of this report that the 
available cash funds and appropriations are being rapidly exhausted. 
This is due largely to the fact that the present exchange situation 
with foreign countries has resulted in a decided falling off of oper- 
ating revenues and a consequent decrease in the selling program, and 
in order to meet competition freight is being carried collect. 

Note.—Accounts receivable (consolidated balance sheet, item No. 2).—The 
amount due from War Department (see appendix, Part IV, schedule 2, item A), 
amounting to $37,800,352.30, will be increased by the other amounts disbursed 
by the Fleet Corporation for the account of the War Department. Briefly sum- 
marized, the amounts due by the War Department, but at the date of the state- 


ment not transferred to accounts receivable, and which bring the amount due 
by the War Department up to $208,243,795.72, are as follows: 


Charter hire, restricted period fiscal year 1918–19_____________ $63, 994, 833. 61 
Charter hire prior and subsequent to fiscal year, based on esti- 

mated Tale Е eee ау ае И ара 24, 636, 047. 02 
Unaudited voyage accounts, billed, unbilled, billed suspense, and 

шївсеПапеопз———--------------------------—--------—-------- 16, 889, 172. 40 
Items appearing within schedule 5, and estimates іп connection 

therewith, (Cl Ces ышы алымы Se И ыда ТЕ 60, 912, 450. 31 
Items appearing as a reduction on schedule 8. ............... 3, 860, 000. 00 


Other еше = Е ааыа ано НЕ КК ee eee 200, 940. 08 
170, 443, 448. 42 
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REPORT OF THE TREASURER. 


During the past year the office of the treasurer has been divided 
into— 
(1) Home office, 
(2) Field service. 


Home Office. 
The home office is composed of the following departments: 
(1) Office of assistant treasurer. 
(2) Treasury audit department. 
(3) Collection bureau. 
(4) Trust department. 

Office of assistant treasurer.—The assistant treasurer’s office pays 
all accounts rendered against the Corporation upon duly authorized 
and approved vouchers. 

Treasury audit department.—The treasury audit department was 
organized in September, 1918, for the purpose of transmitting 
monthly statements of money accounts to the United States Treasury 
Department, as required by the act of July 1, 1918, and regulations 
promulgated by the Secretary of the Treasury under date of August 
29, 1918. 

Regulations are issued by this department relative to the prepara- 
tion of vouchers and rendering monthly statements of accounts to 
bring them into conformity with the requirements of the regulations 
issued by the Secretary of the Treasury. 

Collection bureau.—The functions of the collection bureau are аз 
follows: 

First. To secure prompt payment of all due invoices issued by 
the home office. 

Second. To follow up and check the collections effected by the 
several district disbursing officers who will submit monthly reports 
to the collection bureau in regard to collections received and due 
accounts outstanding. 

Third. To take whatever steps may be found necessary to secure 
the liquidation of all unpaid accounts. 

Trust department.—The trust department is charged with the 
custody and safeguarding of all valuables and securities of the Cor- 
poration. 

Statements of receipts and disbursements are found in the appen- 


dix, Part IV. 
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TABLE I (a).—Names and compensation of employees of the United States Shipping 
Board in service for some period within the year ending June 30, 1920, who have 


7 resigned prior to that date. 
" Rate per 

Name. Designation. Leval resicence. annum. 
Edwin Н. Abbott............ Assistant counsel.................... Washington, D. C....... $5,600 
Harold V. Amberg. .......... Special ехрегі....................... ИВО 225222225 RO 7,500 
C. E. Andrews................]-...- Оља е дао ces Washington, Р. С....... 3, 000 
Malcolm J. Annadale......... СОЛ ыгы виа oan на ин а aus +: ПО аи аи со 1, 200 
Harriet W. Вап“5............ PY Vist ves cc. cao oe перон зымды earn ОСТ аб а EA 1, 200 
Edward D. Вагпеѕ........... Ele ator ozerator..................- ЖОЕ düSssiu as met ОЕ ёа: 
Helen Barnes................. Messenger ғігі....................... em doo ee КТА ТИЕР 540 
Raloh Н. Blanchard......... Special есрегі....................... ; Maryland............... 3,600 
G. B. Bloomfield............. S. dep Їпаїапа................. 1,200 
Donna Р. Воппег............. та Ва sc vena ам алатке Washington, D. C....... 1, 440 
Charles У. а. Brett.......... Бешїогс1егК..............-..-----.-- New Hampshire. ....... 2,700 
Charles S. Brock..............]..... јо Го EM ARUM Ur PE ЕТО ао ане 2,400 
Eleanor L. Brown............ Messenrer 2111....................... Washington, D.C....... 540 
George T. Brovn............. Special өлреті....................... ‚ Connecticut............. 3,200 
Raymond Н. Brown......... Сфепозтарћег........................ -Washincton, D. C....... 1,400 
Aura Вигећатћ ............... 821214 А ЧАН eee ewan Tennessee............... 1,440 
James M. Burnley............]....- ее. МИ аи ено xal 1, 200 
Ira A. Campbell.............. Admiralty counsel.................. New ҮогК.............. 1 
Edward Carter. .............. МОм а ен Washington, D. C....... 800 
Mary Сапба.................. * tatisticalelerk ..................... АТМОПВ2.222-%%%4% ак nne 1,320 
Elizabeth Слатђелајп....... СЕБЕ СРНА дыз ИКА | Mississippi.............. 1,320 
Lloyd Сћазе.................. Unskilled 1ајеогег.................... New ҮогК....--..-..-....- 840 
Joseph Н. Claffey............. Assistant examiner.................. New Јегзеу............. 1,500 
Lincoln К. Clatk............- Assistant counsel.................... М1з$о@г1................. 6,000 
Mary M. Сізгк................ Statistical сіегЕ..................... Washincton, D. C....... 1,320 
ElLert Clarke................. Special ехрегї.............----.-...-.. New York.............. 6, 000 
James Н. Collins.............. 125 Crit): deep аты ковани sone ni MM 5, 000 
William H. Connelly......... эресагекре”...2..2-.:----54---<. Massachusetts........... 2,400 
M. M. Connors................ Steno карпела блата кашља (рани ПО рана аи Тр 1,440 
James V. Con erse............ Jo Хаи TS EEE нек Ко New ҮогК.............. 1,200 
Daniel Cou^hlin.............. УУабсһтпап.......................... Washineton, D. C....... 800 
Edmund К. Crittenden.......| Special ехрегі....................... California -..-... 2008000. 3,300 
Mabel Crofutt................ "T ODISUos: d bo so edt eu e A ER Washineton, D. C....... 1,600 
Bramwell Davis.............. Srecial ехрегі....................... Ne« York.............. 3, 000 
Helen Бах1їз.................. ©тепозгарпһПег........................!..... былысы панике 1,640 
Helen E. Davis............... СЛОМЕ RI ce South Dakota........... 1,400 
Miles M. Dawson............. Special examiner. ................... New York.............. 3,750 
Edmund Е.Гау............. Special етрег&....................... Маззасћизе 5........... 1: 
Christopher Dixon............ Elevator operator................... Washington, D. C....... 840 
F.C. росаќег................ Special өхрегі....................... ОЛО ТАСИ КЛ орање 3,250 
Erroll Dunbar. ............... Юга!бзтпап.......................... Washington, D. C....... 1,200 
Carson S. Dunean............ ‘Special ехреті....................... Illinois ................. 4,500 
L. В. Edminster. ............]..... sr C Co CERES јадеа ПО: ан. 2,400 
M. E. Eneland............... CIE RITU TAN | Washineton. D. C....... 1,320 
Dora Еуагіз.................. Special ехрегі....................... Massachusetts........... 1,600 
Vivia S. Farlin............... Statisticalelerk..................... Washinton, D. C....... 1,320 
Mary W. Кегеђее.............|..... а ИМА и ЗОРА ОИЕ ле ИТ North Carolina.......... 1,320 
У.С.КїпоЛ.................. Special ехрегі....................... Wisconsin............... 4,* 
Rebekah Fleming............ Senior бурї5®.......-............--.... Теппеззее............... 1,320 
James H. Fletcher............ Меззепгсег............--.-............. УВ AMO M 600 
E. A. Follen.................. Statisticalclerk..................... LOW Bia cesis eus RT exe 1,320 
Mary G. Fort................. Typist зын ома edad а аша; North Carolina.......... 1, 080 
Elvidge Fortier............... Clef Mt MENU ко СИЕТ Louisiana............... 1,100 
D. E. ЕЁгапсїс................./....- ПО ТА КЕ ЕН ОИ И ee ЗОНА Washington, D. C....... 1,320 
Susie J. Frazier............... Statisticalclerk..................... Maryland............... 1,200 
Adreon Futterer.............. Special регі; ауылы А ыы ска RAN SR боите 2,700 
Mrs. Е. С. Garrett............ Statisticalelerk..................... Washincton, D. C....... 1,320 
Carrie B. Сеће.................... Оби ни нон аа шад МеһгазКа............... 1.2(4 
M. M. аШезпе...............|..... По E adu ae ODIO c cess оне 1,326 
Mary Н. Gleason............. СЛЕТ; ев. Massachusetts........... 1,500 
Тау боих.....................|..... Чо зг Во И New York.............- 1,500 
Joseph А. Granahan........../....- Обаев ааваа Pennsylvania........... 1, 440 
Eugene S. Gregg.............. Special ехрегі....................... Техаб.. ss ТЕТЕ ^ 450 
C. E. СИИ. ыы. ПО сащ ен t и Sese Місһіғап................ 3,600 
Glenn Е. Griffin..............!..... а. Пїпөї8.........2-..-..-..- 2,400 
John W. Griffin. .............| Admiralty attorney ................. New York. ............. 7, 
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TABLE I (a).—Names and compensation of employees of the United States Shipping 
Board in service for some period within the year ending June 30, 1920, who have 
resigned prior to that date—Continued. 


Name. Designation. Legal residence. Pato per 

Catherine Hannan............ Туреўзегїбег..............-...----...- Washington, D.C....... $1, 080 
Jennie Напѕеп................ СПОРЕ NR В South Dakota........... 1,100 
William B. Hardy............ dg ci ERN Washington, D. C....... 1,080 
John Harrison....:........... Unskilled laborer.................... Louisiang............... 600 
John D. Harrison............. өресі ӨКреГі,:5::-222-2--:>25525552 Pennsylvania. .......... 1,800 
Bertha V. Harry. ............ Спһагмотап......................... Washington, Р. С....... 330 
Minnie А. Hartigan........... Тур НН etes Со о SEE рева 1, 080 
W. У. Набоп................ Еее. АЛађата................ 1,320 
H. K. Herwitz................ Special ехреті....................... Піпоів.................. , 000 
Adele Hiester................. Statistical clerk..................... Pennsylvania........... 1,320 
L. M. Hilderbrand............ біепортарһег........................ Maryland ................ 1,440 
Bonnie L. Hockinsmith...... Clerk T Kentucky............... 1,320 
D. J. Ножага.................|..-.- "ИК КЛ E EEEE e Co БЕРЕТ на 1,200 
William H. Hull.............. Special ехрегі....................... Connecticut............. 600 
William I. Hummer.......... З|епостарћег........................ Реппсућаша........... 1,320 
Edward N. Hurley ........... СВ соғары аа каноне Те СИР а алата рана 7,500 
James E. Hurley ............. Unskilled laborer.................... Washinrton, D. C....... 750 
Karl E. Hurlburt............. Confidentialeclerk................... Connectieut............. 3, 200 
Mark Hyman................. General counsel..................... New York. ............. 10, 000 
Florence Johns............... ЗСПей ена аннан: Indiana................. 1,320 
Dorothy Johnson............. Түрі але атана таны көр Кола Wisconsin............... 1,200 
Edna Johnston............... ОТЕ аен Лаков CHLOS аралайды а 1,320 
Isabelle M. Јопеѕ............. Chief telenhone operator............. New York.............. 1,6*0 
Emily E. Jones............... Steno' rapl6or. sero eeu densities oes Washington, D. C....... 1,200 
Charles L. Kaufman.......... Special ехрегі....................... ONO ONE КЕК Scie мъгла 3,600 
Mary С. King................ Ехашїпег.......-35--...--.....-.....- Washington, D. С....... 1,200 
Amelia Korn................. Сіепостәрһег................... eee roS Па ERR 1,400 
Durant Е. Ladd.............. Special арепі........................ Massachusetts........... 2,500 
Kathleen Lawler ............. Clerk to commissioner............... Michigan................ 3, 200 
Mildred Leary......... SONO Stenographer.................. aces ТОВ о енто 1, 440 
Clarence H. Lee.............. Unskilled laborer.................... Washington, D. C....... 840 
Ruth E. Lee.................. (Бу ИСИН ООВ seas sacs 2255 ы 1, 100 
Mary Е. Lerch................ Statistical clerk........ EMI A Washington, D. C....... 1,100 
Frank B. Lord............... noci expert..... А sewer йао......... m 6, 000 
Е. M. Luber...... ROREM ypewriter.......... pes eoe ена Јавната (s [PUN на NT 1,100 
В.В. МИ. РАР ИЕКТЕН Special ехретё.......................|..... ПО cs ca deeds o rds 5, 000 
Effie L. McCausland.......... Stenographer........................ California............... 1, 200 
Ада Е. MeKnight............ СЛОГЕ MERC Мїеїрап................ 1,440 
Н. В. MeSayles............... Меззепег........-.-..-....-.........- Ир с: ИРИНЕ 840 
Harry Е. Маск............... Statistical clerk..................... New York............... 1,320 
Pauline S. Mack..............]..-.- бок Eder Massachusetts........... 1,200 
Celia Магкв.......... аи Әепортарһет........................ District of Columbia..... 1, 200 
Lloyd 8. Maxwell............. Special expert....................... New York............... 2, 400 
Lewis Meriam................]..... А o PM ен деви Maryland............... 5,000 
Richard S. Meriam...........]..... о СОТО wae nd iiu aUe ОАЕ Massachusetts........... 2,700 
Martha Mitchell.............. Сһагмчоштап......................... Washington, D. C....... 780 
hur E. Mittnacht..........| Ехатіпег........................... Maryland............... 5,000 
Fred D. Mohler............... Меззепдег..........................- Washington, D. C....... 720 
Thomas M. Monroe........... Clerk лаб «siti Ра риалити шоа икен өле ЛИНА деи 1,200 
М. Н. Montrose...............]..... Абањано ое НИ ВИНИЦА АА Pennsylvania........... 1,320 
Virginia Moran............... Сһагмотатп......................... Washington, D. C....... 330 
Minnie Munk................. бтепортарһег........................ Michigan................ 1,500 
James W. Munn.............. Special ехе аена аа ores Eque Sees Ka EET Eis ee 6, 000 
Ida B. Nichols................ Statistical elerk..................... Maryland............... 1,320 
Carl A. Nolan................. Stenographer........................ Washington, D. C....... 1, 400 
James J. Noonan............. Mimeograph operator................]..... HO аена е оа 1,080 
Магу Н. Norton.............. СОДР осо о ое вае Оаза d wore: 1, 200 
Mrs. Cecil Е. Nussbaum...... Statistical clerk............... жеке Шеті ЕЕЕ 1,320 
Clara Оррег..................|..... Осија рысы дыз ата Wisconsin............... 1,320 
Florence G. Palmer........... Бёепортарћег........................ Washington, D. C....... 1,320 
Andrew Petterson............ Unskilled laborer....................]. .... а СЫ 600 
Bessie Магу Paul............. TN Dis БРИ НИ dad Rosse in pes а Бак OO ТЕЛЕН логија 1,080 
Isabelle Раупе................ Senior %урівб............................. о E ИРА 1,200 
John Barton Раупе........... ОВАА ла аса МИ Шйпойз.................. 7,500 
Elmer Pendell................ Assistant Хате 22255525 А лата neues қалат а van 1,800 
Harris С. Рей................ Spe реб але аа киви одаи Wisconsin............... 3,500 
Richard L. Plummer......... еззепрег................-.-.-...... Virginia................. 840 
John C. Poindexter........... Unskilled laborer.................... Washington, D. C....... 840 
J. G. Randall................. Special expert................. APRES Virginia........... pu 3,600 
Janet E. Каре................|..... Озге ы кси TAN кы Штабы ге аы Massachusetts........... 1,500 
May M. Reed................. Senior elerk..................... vsus] АгКапваз................ 2, 400 
В. G. Richards............... EXHinllOD.......s cca cv НИНЕ ИИЦ Massachusetts........... 3, 000 
Wallace A. Richards..........| Unskilled laborer.................... Washington, D. C....... 840 
H. M. Robinson.............. Сошшіззіспег....................... California............... 7,500 
F. А. Котап................. рУ СОУ о аа Шы” Ет SAT Washington, D. C....... 1,720 
George Roorbach............. Special ехрегі..................... НА Крани ҚАТЕР КЕТКЕННЕН 4,200 
‚ А. Корег.............-.....]-...- GO ое E Иан КЕК ИН New York............... 3, 600 
А. F. Еирр.....-.............. Catalogue and index clerk...........l..... ПО ара 1,740 
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TABLE I (a).—Names and compensation of employees of the United States Shipping 
Board in service for some period within the year ending June 30, 1920, who have 
resigned prior to that date—Continued. 


= Rate рег 
Мате. Designation. Legal residence. annur. 
Charlotte Ryan............... Library assistant.................... Техав................... 51,320 
J. X. Scannell................. Chief Clerk... ое Massachusetts.. ......... 3, 000 
Gertrude Scherkenbach.......| Statisticalclerk..................... Minnesota............... 1,320 
B. Н. Sehockel............... Special expert................... ....| Indiana................. 3, 600 
Morris S. Schwartz........... Stenographer........................ North Carolina. ......... 1,500 
Donald Scott ................. Assistant to vice chairman. ......... New York............... 6, 000 
Robert А. Scott .............. Ехатшїпег...............--....--..-..- New Jersey.............. 1,500 
Thomas А. Scott............. Commissioner....................... Connecticut............. 7,500 
W. О. Seroggs................ Special ехрегі....................... Louisiana............... 3, 900 
Isidor Бћаћег................. Confidential elerk................... Massachusetts........... 2,100 
Mrs. Mabel E. Shears......... Senior stenographer................. Nebraska................ 1,320 
Olive M. Shields.............. Clerk. uoc edo in АН RE TES California............... 1,320 
Anna B. Sloans............... Clerk, qualified in modern languages. T ingron, Ю.С....... 1,500 
Charles F. Smith............. Special еХхрег ысырмасы ы Virginia................ Е 2,400 
Lora Smith............... ЖӘНЕ агу ошап......................... Washington, Р. С....... 330 
В. C. бїегп.......-.--.-.-.-...- Special ехрегі....................... New York............... 2,700 
Е. H. Sterns............. ӘЛЕК НЕКЕ абас ви а Massachusetts........... 2,700 
Aubrey Suitt................. Senior typist........................ Washington, D. C....... 1, 200 
Thomas R. Taylor............ Special expert. ааа о ПЕ ОЙ 3,000 
Edna Thomas................ Senior stenographer................. Oklahoma............... 1,440 
Elizabeth B. Thomas......... Сһагтошап................-......... шшр Ю.С....... 830 
Огап М. Тһошрвоп...........| Меззепдег...........................].-...@0................... 840 
Margaret L. Tucker...........] ТУРЕ: ера: јачи» do ЖҚТ ЕЯ 1,20 
Hamilton Vreeland, jr........ Attorney se eane et ды ыы а | pa eR 3, 000 
E. V. Walters................ Меззепрег........................... Maryland............... 600 
William C. Ward............. Assistant to chairman............... New York............... 5,000 
Clara Waters................. Statistical clerk..................... Washington, D. C....... 1,320 
David M. Watkins............ Examine аар eR Pennsylvania........... 2,600 
Helen W. Watkins........... Clerk. засы ақы а TAS Maryland............... 1,440 
William T. Wayson.......... УҮзісіппал.......................... Washington, D. C....... 800 
Marian E. Weaver............ Stenographer.......................- Pennsylvania........... 1,800 
Bessie C. Weekley............ Сһагмчотап......................... Washington, D. С....... 420 
А.Н. Williams............... Special expert. она ec ады анд ы нао веро ие 3,000 
George D. Williams........... Elevator operator................... Washington, D. C. ..... 840 
Esther Wilson................ ТурезтИбег.......--.-.-.-..-...-....-.--.-- Florida.............:.... 1,200 
Elsie Woersdorfer............. Senior stenographer................. Indiana................. 1,560 
Anna M. Wolf................]..... аб бр РАСИ NOR а LUN Washington, D. C....... 1,440 
Katherine Е. Wood...........]..... о ОНИЕ аа. ОШО. КЕК odes sodes 1,800 


TABLE I (b).— Compensation of employees of United States Shipping Board in service on 
June 30, 1920. 


Rate per 
Name. Designation. Legal residence. annum 

W.R. Ајехапдег............. АО ое. Міззошті................. $3, 900 
Adolph Ашепде.............. Senior «ЇегК..........-......-.-.....- Alabama...............- 2,700 
Richard H. Bailey, jr......... Assistant to chairman............... Washington, D. C....... 4,800 
Mrs. Emma 5. Baird......... Clerk otk eee eode ev Үү1зесп5Їп..............- 1,560 
Albert Barnes................ Я К И eee oa са ы Е: ПО ара 840 
Edward J. Barnes............ Assistant с]егК......................]...--@0.............-....- 960 
Loretta B. Barrett............ Stenographer........................ Missouri npn 1,560 
Nellie D. Bath................ Senior typist 5... eoo cs veo ou Mississippi.............. 1,320 
Mrs. Lelia R. Bean,.......... бїепортарпһег........................ Washington, D.C....... 1,320 
John А. ВескК................. Assistant counsel....................]..... NERA sees 5,000 
Alfred Н. Bennett, јг......... Mimeograph operator................ New York............... 1,080 
ҮҮ. S. Вепоп............-..... Chairman скочниот oe suas РН 7,500 
Elsie М. Blackman........... Senior фурб,........................ New Јегзеу............. 1,320 
Joseph А. Bourke............. Elevator operator................... Washington, D. C....... 840 
Robert L. Boyd.............. LaSbOPBbau сымды сы шырады |Б дене Поза 840 
Mrs. Marian В. Bretzer....... Stenographer........................ Maryland............... 1,440 
Valentine С. Bretzer.......... Chief, files division.................. New York............... 2,700 
Jobn T. Brooks............... E E O E Washington, D. C....... 840 
Robert Brooks................]..... Ге бо EMO PORTS RON Ere dO: о qvis 780 
Edith V. Brown.............. Senior ty pists: аана 602222222. Meus 1, 200 
Percy Brown................. зе к пао И ЛЕК ТАН aree ЖӘКЕ ЧО м шегшде жеее ны 840 
Adelia J. Вигаїпө.............| "СЕ. аера а ее Еа По 1,440 
Anne Callaghan............... Stenographer........................ ОМО етуше acus ‚ 1,320 
Mabel J. Сагтарћег............ СЛОМЕ MUR Massachusetts........... 1,200 
Benjamin Carter.............. Ја ровом а аи вене Washington, D. С....... 840 
Joseph Carter.................]..... До ТЕН КЕН RE: ER ЧО МИНИ НИ асан ты 840 
Walter Е. Сагіег.............. Гаетано ровна ко ОНЕ ОЕР ас ВЕ 900 
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ТлвьЕ І (b).—Compensation of employees of United States Shipping Board in servire on 
June 80, 1920—Continued. 


А | Rate рег 
Мате. Designation. Legal resicence. | Ай: 

— a =i РЕН 
Walter В. Castonguay........ Senior elerk......................... Connecticut............. $2,040 
Katherine A. Cissell.......... Senior typist........... bad Ee en Washington, D. C....... 1,320 
Mildred E. Coe. ..............]..... OO RN ОЕ Саи 1,200 
Frederic Conger............... AOFTIBY. Liceo crore eR кокаина New York... oues 3,900 
Harry E. Cook............. Typewriter repair шап................... Поатие пазар 1,440 
John Е. Соок................. Elevator operator.................-- Washington, D. C....... 360 
Mrs. R. W. Cooper............ jo: ———— Ооа аара 1,320 
Mrs. Nanna G. Cross..........| біепортарһег............................. OO аи аи 1,440 
Blanche M. Сшту............|..... ПО. — ——Á— (T ВИ 1, 440 
Albert D. Davis.............. Cabinetmaker....................... Varginig. олень 1,800 
Laura M. Davis...............| Stenographer........................ Washington, D. C....... 1, 560 
Mrs. Mary E. Davis. ......... Сһагуотап....................-....[-.... оО ава - 420 
Mrs. Maude 8. Dawson....... СЛОМЕ MD Nebraska................ 1, 440 
Robert A. Dean.............. General counsel............:........ Massachusetts........... 10, 000 
T. Henry Deckelman......... File Clerk а. Maryland............... 1, 440 
Ernest M. Dew............... Senior Clerk асы: За 10222222 us beides 1, 840 
David Е. Diggs............... Elevator operator................... · Washington, D. C....... 360 
John A. Donald. ............. Commissioner....................... "МЕТЕ Y ODE 225550512225 7,500 
eorge E. Dowden........... Eile.clerk. eios oret eene | New ска тт са 1,440 
Charles Е. Dutch............. General solicitor..................... , Washington, D. C....... 10, 000 
Thomas A. Fllis.............. BDOFBE а рс ы УЕ БЫЗ Jedes ее | 840 
Daniel W. Езкпјаре..........|..... Е еки не Benes ПО m | 1,020 
Ruth М. Feller............... Stenographer........................ Foo c | 1,680 
Henry Fantroy............... ИД основа aca Rad e и и eeu Washington, D. C....... 840 
William R. Fitch............. АГ огпеу 222222225245 ж ике и Seuss ОТЕРИ РИИ 3,900 
John J. Flaherty.............. ӘБСТЕСЕТУс2-< сасыса а оба воа New ҮогК............... 5,000 
Caroline D. Flanner.......... Senior сЇегК..........----.-..--.—.-.-- Washington, D. C....... 2,160 
Frederick Н. Flinn...........]..... Oo далы азы ы а euet oct New Jersey. ее еее лыс 2,280 
Frederic Geilinger............ Chief of division..................... | West Viretnia........... 2,700 
Winston Ghan................ Elevator onerator................... , Washington, D. C....... 840 
Leon 8. Gibson............... Senior @ЇегК...............-----..-..- Maryland: cox 222222 2, 160 
Martin J. Gillan.............. Special өхрегі....................... WASC NSN асаана 7, 500 
Thomas Godfrey.............. ХУаісһтпап.......................... Washington, D. C....... 900 
Morris Goldberg.............. S. cH EET Про 1,320 
William Н. Стаћат.......... Па Богег еа ымы senses tee ұрыс do uuo. —— re 810 
Charles B. Gray .............. Senior clerk......................... Pennsylvania........... 1,980 
James Отееп.................. Варағег созын ақылда дырады Магу1апа............... 810 
Mabel E. Hadley............. Senior бурї1$&.......-..-.-..-...-.-.-....- ` Оһїо....... ан ан 1,200 
Vance У. Hallman, јг......... Таги Clerk доза голова co eren eid North Carclina.......... 1,680 
Edna Hancock............... Stenographer....................... + Washington, D. C....... 1,680 
Lillian Harris................. Telephone орегабог....................... dO. occ nine Done: 1,080 
Rilla M. Hauke............... Lilrarinn... Е ЗА inten UO etc ан лава оно 1,800 
Malcolm Нау................. Chief clerk 2225. 22-: 23 ere бија бе А ПВ аза sae дыз 3,300 
Marion Hill................... Senior түрін; 22254225254 esee uds ' Washingten, D. C.. 1,440 
Nettie J. Hipple.............. Әбепортарһег........................ Г Pennsylvania. .......... 1,680 
Mrs. Lizzie Hitner............ Charwoman..............-.... OPER | Washington, D. C....... 420 
Јозерћ це B. Hollingsworth..| Assistant librarian............ secco California о ил 1, 440 
Thomas C. Homiller.......... Мевзепрег........................... ! Maryland............... 810 
Edgar Hopkins............... Т.арбогег...........--..-.--.-.-.....- | Washington, D. C....... 810 
Charles H. Howell............ Ассоптбапб......................... ore ПО witht totes ctu 2,160 
Corral H. Hunt............... ОЕ ала а ње ње вина PONI дыры с аа 3,500 
Gertrude Hyman............. Senior typist......... ee ee Washingten, D. C....... 1,320 
Abbie S. Irons................ Ѕќепоргарһег........................ | West Virginia........... 1, 560 
James Jackson................ nor. MER ыры а E а s uote. 960 
J. Pierson James.............. Assistant вөсгейагу.................. Californig............... 3,200 
Margaret Jarvis............... Secretary to general solicitor.........| Wisconsin............... 1,960 
Harold 5. Јоћпзоп............ Senior Фурї$Є................-.--..... New York.......... 1,320 
Sarah Johnson................ Сһагмуотап......................... Washington, D. C....... 420 
Mrs. Jennie J. Jones. ......... RON no MNT ТСБК rm dU: сызатын 420 
live V. Кїпр................ Senior фурїзї.........................-- БАД РАКУ ЕА 1,320 
Carl P. Kremer............... Ехатпїпег.................---......- Уїгрїша................. 2,400 
Mary Latshaw................ Түріне. anu to ашады os ca Pennsylvania........... 1, 100 
Herman Laue. ............... Ехаптйїпег................-..-.-....- Washington, D. C....... 3,€00 
Edward C. Lawson........... Ү/а{ештпап..................--......]----- По: 900 
Leon A. Le Вийе............. ЕН South Carolina.......... 1, 680 
Robert Le Кеуге............. Chief of оййсе..............--.-....... JO ea E RE КЕТЕ 2,400 
Norman A. Levey............ Меззепрег........................... Washington, D. C....... 720 
Frederick Lightfoot...........; Паһогег.................................. Ce CoE 840 
Bonnie L. Little.............. Library assistant.................... Minnesota............... 1, 440 
Annie De В. Lovejoy ......... | Clerk MEE Washington, D. C....... 1, 800 
Walter McKenney............ L Laborer а ина esa ды (етен do: eiie боца 840 
Sarah L. McQueen......... Managing clerk...................... Mary/and............... 1, 800 
George Mackey ............... DübOIGb оо Я аа cecus Washington, D. C....... 840 
Calvert Magruder............. Attorney ааа ustedes BE NERIS EET Maryiand............... 3, €00 
Bessie C. Mallicote............ КЛЕК ара сока ae Seats Washington, О. С....... 1,560 
Henry E. Manghum.......... Ехатшег.............-.............. Oregon.................. 4, 000 
Julius Manns................. Ба DOLCE а oa аи eeu атан acetals Washington, D. C....... 840 
Jerry C. Massey............... У р с релеја ке des d Ea aa iade sus Oklahoma............... 3, 000 
James H. Mathiot............ Chief draftsman..................... Maryland............... 1, 800 
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TABLE I (b).—Compensation of employees of United States Shipping Board in service on 
une 30, 1920—Continued. 

Name Designation Legal residence. Rate per 

h р . annum. 
Albert M. Mays.............. Т,арогег...........,....-............ Washington, D.C....... $780 
Allen E. Mechem............. Senior сЇегК...................-..... California............... 1,800 
Willis E. Monty.............. ОТП заснована видови обата Vermont................ 3, 600 
Roy H. Morrill............... Clerk to commissioner. .............. Massachusetts........... 3,208 
Ruth G. Noll................. Stenographer........................ Michigan................ 1,560 
W. W. Nottingham........... Assistant counsel.................... Washington, D. C....... 4,500 
Charles O'Connell............ Printing сјегк....................... Kentucky............... 2,400 
George E. Otterback.......... hor dips Pp ED Washington, D. C....... 900 
Fred B. Panton.............. Laborer: rore seh Ree ска Kee desse oaks „ПОС корени венецот 840 
Helen К. Peddinghaus.......! белісгіурізі........................ ОО sok execs 1, 200 
Lottie Репп..................|..--. О educi FERNER edad Магу1ап@............... 1,320 
William C. РіеіЙег...........!..... ДО авон и и ананы на обез Washington, D. C....... 1,320 
Maurice J. Pierce............. ! Аесоипц{ап......................... 'Теппеззее............... 2,400 
Alfred W. Pohlman........... Assistant elerk...................... Washington, D. C....... 1,200 
Leo E. Ranck................ ОВК ара ано бавно Пааа ар toos Pennsylvania........... 1,320 
William Randall............. TA DONOR и а Re пена ње Washington, D. C....... 840 
Floyd G. Randolph.......... | Elevator орега Sm нор ен Ра ОО нана 480 
Harry W. Каџкећ............ oe ое cease ans is i О 2.2. ГОС 1, 860 
John С. Кескегі.............. БАТЫП Rn Washington, D. C....... 1, 800 
Mrs. Katharine C. Renz...... T clephone орегабог....................... СОЕ оо, 1,080 
Joseph Н. Rhoderick......... bg DU ERRORI ете јо (е РЕ c dente re 1,32 
Lloyd R. Roberts............ ОГ с!егК......................... ТОМА дер ыса» жыбыр 2,160 
Serena Robinson............. Сһагуотпалп......................... Washington, D. C....... 420 
Constance M. Ryland.........| СіегЕ.Т............................... Maryland............... 1,320 
Paula J. Schlager............. Stenographer........................ Wisconsin............... 1,680 
Geta бсой.................... LabODOE. сыры атыса аз табылды СС, Washington, D. C....... 840 
Bernice Shanahan............ DLONOLY DISb e ode eed ur D Pennsylvania........... 1, 440 
Rhea C. Shank............... Telephone supervisor................ Washington, Ю.С....... 1.200 
George P. Shaw.............. Assistant examiner.................. Ca'ifornia............... 2,400 
Mrs. Bessie Shects............ Senior by DIS sse stove ҰС UOI Washington, D. C....... 1,320 
Ruth M. Simonds............ Stenographer Ааа КН ОК DNA New Hampshire........ 1,440 
James С. бкену.................:.. о New ҮогК.............. 1,680 
E. J. Skidmore............... Appointment clerk.................. | Michigan................ 3,000 
Robert L. Smothers.......... Assistant clerk...................... | Washington, D. C....... 960 
Glen R. Snider............... ATLOPMOVs сиын сачинити | Wisconsin............... 5,090 
Marie C. Spahn............... Вер и ааа пълна та Washington, D. C....... 1,200 
Gail Spencer.................. Stenographer.................. lei. | Indiana. ыы; 1,440 
Christine Swain.............. ben (dO Ls ghia Bee ail du eM A РАНАМА New York.............. 1,320 
Edward S. Таб............... | Watchman..........-..-.-sseee eL LLL Maryland............... 900 
Oran Thompson.............. |! Messenger.. es epe use tuse EIC EU Washington, D. C....... 840 
Sallie S, Thompson........... Є{епордгарЛег.............-...........] У1їгрїїїа................. 1,320 
Randolph Тойхег............ а Ого ауыса саат is i Washington, D. C....... 840 
Gertrude B. Triplett.......... ро орегафог.................. EOS @ Го MER нан оо 1,080 
Landon W. Trudgian......... to the secretary ........... eae е Го НИНА ады РОС 1,680 
Susan М. Van Dyke.......... T аните ое Му. TUS Rescate toos кака 1,440 
Joseph J. Verdi, jr............ Typewriter repairman............... RP а ko ои ен 1,800 
Emma Von Тосгпе........... Stenographer........................ ' Wiseonsin............... 1, 680 
Lillian У/аапет...............!..... ПО: TERRAE Minncesota............... 1,440 
Mrs. Мау Wagner............ Senior CY DISC сани за тарар | Washington, D. С....... 1,320 
Ciaire Walker................. Ббїепортарпһетг........................ ЈОНИ зерен іг 1,320 
Eva А. Walker............... Library assistant.................... О Ве. 1, 440 
Mrs. Ада L. Wasney ......... Senior фуріві........................ QW 2. В 1,320 
Mrs. Alma L. Webster......./..... Go em Е А RON е фон ава 1,320 
William D. Weist, jr.......... Cler Koe cian bee tw а Ohio. QU mu ори ЕН 1,680 
George К. Wells.............. Assistant counsel.................... Washington, D. C....... 5, 000 
Marchant Wentworth.........' Меззепрег................................ GO MANC ЖӘИЕ ЕКЕНІН - 600 
Mrs. Essie Wheeler........... О Tc аа анна 600 
Wanner L. Wilkerson........ А ера иа pice E E artes WIP CIN ера dev ee 1,200 
Mrs. Marion Wilkins.. | Telephone орегафог.................. Washington, D. C....... 1. СКО 
Bertha E. Wolfe.............. ео CY DISU iere tre cro RO eb VL RE DE O ии ORDEN 1,560 
Erskine Е. Wood............. аи Огероп..........-.-.....-.- 7,200 
Wiliam M. Woods........... | Assistant disbursing officer.......... Massachusetts........... 2,700 
Clifton Woodson.............. · Elevator орегафог.................... Washington, D. C...... 360 
Virginia E. Woodward....... 1, 200 


Senior іурізі........................ ‚ Maryland.............. 2 
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TABLE II.—Laws from 1914 to date affecting the Shipping Board. 


Астон ror Пеатн.—Ап act relating to the maintenance of action for death on the 
high seas and other navigable waters. (Public, No. 165. 66th Cong., 2d sess. 
Mar. 30, 1920.) 

AMENDMENTS TO REVISED STATUTES (sec. 336). —To amend section 336 of the Revised 
Statutes of the United States relating to the annual report on the statistics of 
commerce and navigation of the United States with foreign countries. (Public, 
No. 250. 65th Cong. Jan. 25, 1919.) ме 

Recistry оғ Еовкісх-Воипл VEssELS.—Àn act to provide for the admission of 
foreign-built vessels to American registry for the shipping trade, and for other 
purposes. (Public, No. 175. 63d Cong. Aug. 18, 1914.) . 

APPROPRIATIONS AND DEFICIENCIES.—Àn act making appropriations to supply defi- 
ciencies in appropriations for the fiscal year ending June 30, 1918. (Public, No. 
92. 65th Cong. June 30, 1918.) 

APPROPRIATIONS— DEFICIENCIES.—A ppropriations to supply deficiencies in appro- 
priations for the fiscal year ending June 30, 1918, and prior fiscal years, on account. 
of an expenses, and for other purposes. (Public, No. 191. 65th Cong. July 8, 
1918. 

APPROPRIATIONS—DEFICIENCIES.—À n act making appropriations to supply the defi- 
ciencies in appropriations for the fiscal year ending June 30, 1919, and prior fiscal 
years, and for other purposes. (Public, No. 5. 66th Cong. June 30, 1919.) 

APPROPRIATIONS—DEFICIENCIES.—AD act making appropriations to supply deficien- 
ciesin appropriating for the fiscal year ending June 30, 1919, and prior fiscal years, 
and for other purposes. (Public, No. 275. 65th Cong. Feb. 25, 1919.) 

APPROPRIATIONS— DEFICIENCIES.—A ppropriation, out of any money in the Treasury 

not otherwise appropriated, to supply deficiencies in appropriations for the fiscal 

ear ending June 30, 1919, and prior fiscal years, on account of war expenses, and 

or other purposes. (Public, No. 233. 65th Cong. Nov. 4, 1918.) 

APPROPRIATIONS—DETICIENCIES.—À n act making appropriations to supply deficien- 
cies in appropriations for the fiscal year ending June 30, 1920, and prior fiscal 
years, and for other purposes. (Public, №. 73. 65th Cong. Oct. 6, 1917.) 

APPROPRIATIONS—DEFICIENCIES.—An act making appropriations to supply deficien- 
cies, in appropriations for the fiscal year ending June 30, 1920, and prior fiscal 
еы and for other purposes. (Public, Хо. 155. 66th Cong., 2d sess. Mar. 6, 

920. 

APPROPRIATIONS—-SUNDRY Civit.—An act making рр for sundry civil ex- 
penses of the Government for the fiscal year ending June 30, 1918. (Public, No. 
21. 65th Cong. June 12, 1917.) 

APPROPRIATIONS—SUNDRY (Отуп. —Ар act making appropriations for sundry civil ex- 
penses of the Government for the fiscal year ending June 30, 1919, and for other 
purposes. (Public, №. 181. 65th Cong. July 1, 1918.) 

APPROPRIATIONS—SUNDRY Отуп. Ар act making appropriations for sundry civil ex- 
penses of the Government for the fiscal year ending June 30, 1920, and for other 
purposes. (Public, No. 21. 66th Cong., lstsess. July 19, 1919.) 

APPROPRIATIONS—SUNDRY Ступ,.—Ап act making appropriations for sundry civil ex- 

penses of the Government for the fiscal year ne June 30, 1920, and for other 
purposes. (Public, No. 246. 66th Cong., 24 sess. June 5, 1920.) 
ÅPPROPRIATIONS—URGENT DrriciENCIES.—Àn act making appropriations to supply 
ent deficiencies in appropriations for the fiscal year ending June 30, 1918, and 
rior fiscal years, on account of war expenses, and for other purposes. (Public, 
о. 109. 65th Cong. Mar. 28, 1918.) 

APPROPRIATIONS—URGENT DEFIcIENCIES.—First billion-dollar appropriation and 
Е for the requisitioning of ships. (Public, №. 23. 65th Cong. June 15, 

917. 

APPROPRIATIONS—URGENT DEFICIENCIES.—Second billion-dollar appropriation law. 
(Public, No. 64. 65th Cong. Oct. 6, 1917.) | 

Аџтновтту OF COMMISSIONER OF NAvIGATION.—Anact authorizing the Commissioner 
of Navigation to change the names of vessels. (Public, No. 144. 66th Cong., 2d 
sess. Feb. 19, 1920.) 

Burs or Lapinc.—An act relating to bills of lading in interstate and foreign com- 
merce. (Public, No.239. 66thCong. Aug. 29, 1916.) | 

CHARTER AND FREIGHT RATES, REQUISITIONED VESSELS.—Conferring on the Presi- 
dent power to prescribe charter rates and to requisition vessels and for other pur- 
poses. (Public, No. 202. 65th Cong. July 18, 1918.) 

Сп Васнтз Law.—Providing for the protection of the civil rights of soldiers and 
sailors during the war. (Public, No. 103. 65th 5 ong., 2d sess. Mar. 8, 1918.) 
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COASTWISE TRADE.—Giving the United States Shipping Board power to suspend 
present provisions of law and permit vessels of foreign registry and foreign-built 
vessels admitted to American registry under the act of August 18, 1914, to engage 
in the coastwise trade during the present war and for a period of 120 days thereafter, 
except the coastwise with Alaska. (Public, No. 73. 65th Cong. Oct. 6, 1917.) 

COMPENSATION, LABORERS IN CusTOMS SERVICE.—Àn act to authorize the Secretary 
of the Treasury to fix compensation of certain laborers in the Customs Service. 
(Public, No. 164. 66th Cong., 2d sess. Mar. 24, 1920.) 

COMPENSATION Laws.—Extending the compensation laws to admiralty jurisdiction. 
(Public, No. 82. 65th Cong., 2d sess. October 6, 1917.) 

CONFISCATION OF VESSELS.—Joint resolution authorizing the President to take over 
for the United States the possession and title of any vessel within its jurisdiction, 
which at the time of coming within was owned in the whole or in pu by any cor- 
poration, citizen, or subject of any nation with which the United States may be at 
war, or was under register of any such nation, and for other purposes. (Public, No. 
2. 65th Cong. May 12, 1917.) 

CoNTRACTS.—AÀn act to provide relief in cases of contracts connected with the prosecu- 
tion " the war, and for other purposes. (Public, No. 322. 65th Cong. Mar. 2, 
1919. 

DISPOSITION OF PRoPERTY.—Àn act to provide for the promotion and maintenance 
of the American merchant marine, to repeal certain emergency legislation, and 
provide for the disposition, regulation, and use of property acquired thereunder, 
and for other purpuses. (Public, No. 261. 66th Cong., 2d sess. June 5, 1920.) 

DocuMENTING VESSELS.—Requiring, numbering, and recording of undocumented 
vessels. (Public, No. 165. 65th Cong., 2d sess. June 7, 1918.) 

EsrioNAGE Act.—To punish acts of interference with the foreign relations, the neu- 
trality, and the foreign commerce of the United States, to punish espionage, and 
better to enforce the criminal luws of the United States, and for other purposes. 
(Public, No. 24. 65th Cong. June 15, 1917.) 

Export TravE Law.—To promote export trade. (Public, No. 126. 65th Cong., 2d 
sess. Apr. 10, 1918.) 

FEDERAL RESERVE Аст.—-Ап act to amend the act approved December 23, 1913, 
known as the Federal reserve act, as amended, to be further amended by adding 
а new section known аз ‘‘Banking corporations authorized to do foreign banking 
business." (Public, No. 106. 66th Cong., 2d sess. Dec. 24, 1919.) 

FEDERAL RESERVE Аст, AMENDMENT.—An act amending section 25 oi the act ap- 
proved December 23, 1913, known as the Federal reserve act, as amended by the 
act erie September 7, 1916. (Public, No. 48. 66th Cong., Ist sess. Sept. 
17, 1919. . 

GERMAN PROPERTY. —Authorizing the Alien Property Custodian to take over the 
German port facilities in New York Citv. (Public, No. 109. 65th Cong., 2d sess. 
Mar. 28, 1918.) 

Housma Law.--Emergency Fleet housing law. (Public, No. 102. 65th Cong., 2d 
sess. Mar. 1, 1918.) 

INseEcTOnRS.— Permitting appeals from the decisions of local steamboat inspectors. 
(Public, No. 166. 65th Cong , 24 sess. June 10, 1918.) 

INTERNED GERMAN SHIPS.— Seizure of German iuterned ships. (Public, No. 37. 
65th Cong., let sess. Aug. 8, 1917.) 

LADING AND UNLADING OF VESSELs.—Àn act to amend an act entitled “Ап act to 
provide for the lading and unlading of vessels by night, the preliminary entry of 
ро and for other purposes." (Public, No. 131. 66th Cong., 24 sess. Feb. 7, 
1920. 

MERCHANT MARINE Асг.—Ап act to provide for the promotion and maintenance of 
the American merchant marine, to repeal certain emergency legislation, and pro- 
vide for the disposition, regulation, and use of property acquired thereunder, and 
for other purposes. (Public, No. 261. 66th Cong., 2d sess. June 5, 1920.) 

NATURALIZATION Laws.—Permitting seamen to serve on merchant vessels after three 
years alter taking out naturalization papers and giving him protection as 
American citizen after declaring their intention of taking out papers. (Public, 
No. 144. 65th Cong., 2d sess. Мау 9, 1918.) 

Оп,-Ап act to promote the mining of coal, phosphate, oil, oil shale, gas, and sodium 
on the public domain. (Public, No. 146. 66th Cong., 2d sess. Feb. 25, 1920.) 

PANAMA CANAL Аст, AMENDMENT.—An act to amend section 5 of “Ал act to provide 
for the opening, maintenance, protection, and operation of the Panama Canal 
and the sanitation of the Canal Zone," approved August 24, 1912. (Public, No. 
113. 63d Cong. June 15, 1914.) 
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Като Starions.—A joint resolution to authorize the operations of Government- 
owned radio stations for the use cf the generel public, and for other purposes. 
(Public, No. 48. 66th Cong., 24 sess. June 5, 1920.) | 

Screw T'HREADS.-—Providing for the appointment of a commission to standardize 
screw threads. (Public, No. 201. 65th Cong. July 18, 1918.) 

SEAMEN.—Permitting seamen to become citizens of the United States for the purpose 
of serving on merchant marine vessels on their making application to become 
citizens. (Public, No. 141 65th Cong., 2d sess. Мау 9, 1918.) 

SEAMEN Аст.—Ап act to promote the welfare of American seamen in the merchant 
matine of the United States to abolish arrest and imprisonment ав a penalty for 
desertion and to secure tlie abrogation of treaty provisions in relation thereto; 
and to promote sa/etv at sea. (Public, No. 302. 63d Cong. June 12, 1916.) 

внтрътко BOARD, CREATION or.—An act to establish a United States Shipping Board 
for the purpose о! encouraging, developing, and creating a naval auxiliarv and a 
naval reserve and a merchant marine to meet the requirements of the commerce 
of the United States with its Territories and possessions and with foreign countries; 
to regulate carriers ћу water engaged іп the foreign and interstate commerce of 
the United States; and for other purposes. /Public, No. 260. 64th Cong. Sept. 
7, 1916.) . 

ӛніргімо BOARD Аст, \MENDMENT.—Amending the act approved September 7, 1916, 
entitled “Ап act to establish a United States Shipping Board for the purpose of 
encouraging, developing, and creating a naval auxiliary and naval reserve and a 
merchant marine to meet the requirements of the commerce of the United States 
with its Territories and possessions and with foreign countries; to regulate carriers 
by water in the foreign and interstate commerce of the United States; and for 
other purposes." (Public, No. 198. 65th Cong. July 15, 1918.) 

SrkAM VESSELS, REGULATION OF.—An act extending the provisions for the regula- 
tion of steam vessels owned or operated by the United States Shipping Board, 
and for other purposes. (Public, No. 65. 66th Cong., lst sess. Oct. 14, 1919.) 

STEAMBOAT-INSPECTION SERVICE.—Authorizing appeals from the decisions of local 
steamboat inspectors. (Public, No. 166. -65th Cong., 2d sess. June 10, 1918.) 

Чита IN Армтватту.—Ап act authorizing suits against the United States in admi- 
ralty, suits for salvage services, and providing for the release of merchant vessels 
belonging to the United States from arrest and attachment in foreign jurisdiction, 
and for other purposes. (Public, No. 156. 66th Cong., 2d sess. Mar. 9, 1920.) 

Suppries.—An act authorizing the President during the existing emergency to sell 
supplies, materials, equipment, or other property, heretofore or hereafter pur- 
chased, acquired, or manufactured by the United States, in connection with or 
incidental to the prosecution of the war. (Public, No. 145. 65th Cong, 2d 
sess. May 10, 1918.) 

TRADING Wira THE ENEMY LAw.—Law defining, regulating, and punishing trading 
with the enemy and creating the War Trade Board. (Public, No. 91. 65th 
Cong., 2d sess. Oct. 6, 1917.) 

TRANSPORTATION SYSTEMS AROUND SniPvARpS.—Authorizing the Emergency Fleet 
Corporation to take over the transportation svstems around shipbuilding yards. 
(Public, No. 138. 65th Cong., 2d sess. Apr. 22, 1918.) 

War-Risk INSURANCE Аст, AMENDMEN'r.-—ÀAn act to amend the war-risk insurance 
act. (Public, No. 195. 65th Cong. July 11, 1918.) 


196 FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD, 


TABLE III(a).—Statement of accidents and estimated amounts and losses from July 1 to 
Дес. 31, 1919. 


Heavy weather.| Machinery. Lost anchor. мшш 


Б | | сен | 


Amount. € Amount. то. Amount. ШЕ Amount. 


— | | 00| ———————— ———— -------------4-----4------------|--------- 


Ағ 
55 
5% 


теевегі|егөеееегсевесе 


5| 24,000.00 7) 83,500.00) 5| 20,500.00] 5) 14,000.00 

ОЛЕН Mer dica 3. 56:000:001.. “ыл cesses teo оса 

Кинан ЖӨНІН PEUT МЛ MINCE ONE 2 2,50000 1| 3,000.00......|........- 
о! 23,500.000 4] 27,500.00) 1 5,500.00] 5) 102, 500.00 

2| 4,500.00 2]  5,500.00......|...-...- M Тк енен 


сосове | ооо ооо | <= << о | = ө э өз э ъ ө ооо э е = == == э ө = | с с о з ~ | ~ с + 2 < оное. 


9, 500. 00 3 3,000. 00 2| 10, 500. 00 5 18,000.00 
5,000. 00 8|  25,500.00|......]........-.|......|........... 
110,250.00|...... 315,000.00|...... 61,000. 00|...... 243, 500. 00 
Leaking тоол Fire. Steering gear Collision 
Num- Num- Num Num Num 
ber. Amount ber Amount ber Amount ber Amount ber Amount. 
July 
Steel.......... 1| $1, 500. 00 1 $735, 000. 00 3| $11, 000. 00 5| $15, 000. 00 48| $116, 000. 00 
00025222. H 2500:00 ева ысы Бы ы аа ақына ааа Biase access 1| 50,000. 00 
August 
Steel.......... 1| 10,000. 00 1! 200,000. 00 2| 51, 000. 00 5| 7,500.00 31, 129,800.00 
ood......... 1! 1,000.00/......}-.-.--..-...... 1 30,000.00/......!........... 6 16,500.00 
Concréte. со | ЕАН океан Ера desea вага whose је аи на ам ae та ССОРЕ 1 1, 000. 00 
September. 
Steel.......... 3| 9,000. 00)...... 2, 000. 00 1 1,000.00 1| 2,000.00 24 94,500.00 
oc и 1| 1,000.00|......ј............ 2) 28 500: 00 а енг даа а а 
October. 
Я: = ыы 2 sere EVA 4| 18,000 % 4| 18,000. 00 1 2,500.00 35 66,000.00 
И 213, 500. 00!...... а pego ККЕ КЕРСЕТЕ ИЕЛЕН ое пл НЫ 
November. 
б{өө!........../.-.-..|..-..--..-.. 1 100,000.00 4| 9,000.00]......]........... 26, 169,000.00 
PISO ME 1} 5,000.00|......|...........- 3,000. 00/......|........... 6) 14,500.00 
December. 
Кее Los cos Каз cues atouts Қаза ы ы ада 2 6,000.00|......|........... 34| 125,220.00 
рат жаман ее ee nets Бай окы EE қаста нин 1 500. 00 
Concrete сы қозысы ыы ы в ұлтаны лан еда ее 1 1, 000. 00 


es | ee | — | пиона | АА |S | АА АА АА | АНА 
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TABLE 111 (a).—Statement of accidents and estimated amounts and losses ой July 1 
to Dec. 81, 1919—Continued. 


Acci- 
dents, Steel, Wood, Concrete, Losses, Total losses 
num- | amoun amoun amount. otal. 
Aum: Amount. | ber accidents 
Joly 
Steel... ....... 3| $6,000.00 м 51,213,000.00.............!.......... 
Жоой.........|....-..|.-..-.--.-...| сы ,250.00/.......... $742, 000. 00/42, 047, 250. 00 
Concrete ОРЕ РЕНИ И ЕРИСИ, мировна [sais Nog wide О р 
" August. 
3 teel.......... 12] 27, 500.00 вој 686, 800.00].............|.......... 
W000 ос аса араасаа 14 сосови 95,000.00|.......... 2,495,000.00] 3, 283, 300. 00 
Сопстеќе uas ров И а NT а а EN $6, 500. 00 
‚ September 
Steel.......... 5| 10,000.00 61| 302, 500.00).............|.......... 
Wood......... 2| 11,000.00 D E 65, 500. 00}.......... 525,000.00} 893, 000. 00 
Concrete. ЕТТІ а оу оаа ена ааа акен акан 
October ; | 
Steel.......... 7| 70,000.00 96] 493,000.00....................... 
Wood......... 2| 27,500.00 вагонот тағы 41,000.00|..........16-.......... 534,000. 00 
асан. ЕРТЕН ЖИН e eso кетер ot ОРОМИ ttes exercuerunt 
November А 
Bteel.......... 5| 108,000.00 66) 848,500.00........................ 
W000 агол а РНР. ОРО chad M. ae erie 24,500.00|..........|------..... 873, 000. 00 
Сопстеје......|...... Е (оно ла ои anita ae ен Жанетта 
December 
Steel.......... 2| 62,500.00 62] 281,220.00....................... 
Wood. ........ 1| 2,500.00 12 КЕЛЕР 138,500.00]. .........|+........... 420, 720. 00 
Concreto: Ты | ва а си плода Натан к анан Ет е 1,000. 00 
Total UR. ERR 325, 000. 00 542] 3, 825,020.00} 456,750.00| 7, 500. 00/3, 762, 000. 00| 8,051, 270. 00 


TABLE III(b).—Statement of accidents and estimated amounts and losses from Jan. 1 to 
June $0, 1920. 


Grounded. | Heavy weather.| Machinery. Lost anchor. LoS, propeller 
mE. ИЗ 
num Amount. Sum Amount. Num. Amount. num. Amount. une Amount. 
January 
Bteel.......... 26| $172,600. 00 9} $22,950. 00 19 $48,100.00 10 $29, 000. 00 1519176, 300. 00 
Wood......... 8 367,000.00) 4 7,200.00 7 31,500.00...... NONEM SUE NDS à 
оне. ME 1 2500,00] 252 A cack ша кектен РР АИИ ПЕНЕН eee ЕБЕЛЕК 
i 
February. 
Bteel... .. ....- 26| 232,500.00| 19] 75,800.00 18 365,700.00 _ 10103,800.00 9] 21,500.00 
Wood агозваоого е 4 20, 000. 00 1 5, 000 00 2 85, 000. 00 1 800. 00 ееесеее | ооо ооо 
March 
Steel.......... 16|1, 142,607.74} 8] 25,500.00 9 + 28,500.00; 6 12,600.00| 7| 54,000.00 
Wood......... 1” 10,000.00 1 15,000.00......]... кыы ere WCRI E еднина 
April. 
Bteel.. ........ 1 28 14| 59,700.00 7 
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TABLE I1I(b).—Statement of accidents and estimated amounts and losses from Jan. 1 
to June 80, 1920—Continued. 


Grounded. | Heavy weather.| Machinery. Lost anchor. Poe РРА 


ef eee 


| 
Num- Num- Amount, КОТА Amount, 


Num- 


Num-| 4 mount. 


ber. Бег. | Amount. рег, | Amount. | ber. ber. 
May 
Steel.......... 13| $120, 800. 00 7 $21,500. 00 4| $37,500.00 4810, 000. 00 12 $99, 000. 00 
Wood......... 1 5, 000. 00 2 12,000.00 1 2) 5,500.00|......|........... 
June 
біееі.......... 24| 192,500. 00 9 30, 500. 00 10] 42,000. 00 2 3,500. 00 16 45,000. 00 
Wood......... 1 500. 00 2 11,000. 00 1: 216.000. БАРОН ое КЕНЕН ПЕНЕН 
Тоќа1...|....../2,300,507.74|...... 286, 150. 00|...... 693, 100. 00}... ~ |167, 700. 00]...... 419, 300. 00 
Total July, јо те јет чес“ геј “еј = 
1919, to 
June, 1920. |...... 3, 507, 007. 74|...... 396, 400. 00]...... 1, 008, 100, 00]...... 228, 700. 00]. ..... 662, 800. 00 
Leaking Torpedoed or Fire Steering gear. Collision. 
pom. Amount. Aum. Amount. pie Amount dum: Amount ples Amount 
January. 
Steel.......... 2| 36, 500. 00.......]............ 11; $23, 003. 79 3| $10, 500. 00 80| $379, 700. 00 
Wood......... 1! 1,000.00 с равне 3. 1,500.001.....|.- cet enn os 17| 40,800.00 
Conctetoc- инек ouaeusevalseescs|eoseccveotts 1 $8,000.00]......|........... 3 1, 500, 00 
February | 
Steel.......... 5| 23,000.00................... 8| 369, 500. 00 2| 2,000.00} 63| 194,197.09 
ОНО ЕО лен Фан а coole deos ec eti 3| 500.00]......]...--.----- 13 19,879.27 
Concrete...... 1 <2; 000.00 6ана vau|quucsc|encsrecsovaplesocsu sae meaiécs es 1 500, 
March 
Bteel.......... 3| 13,000. 001. .....|. ........... 2} 7,500.00 4| 18,500.00| 31| 128,500.00 
W000 КЕКСЕ ған онан қияда ЖНА НАН MES леќа hpc) ЖИЕК РАВНИ 10] 38,929.17 
атым г = sss еее аана ео воо ИИ И ИННИК Кали жаби ода с ра ЧА НИН 1 2, 500. 00 
April 
Steel...... PA 1| 72, 878. 00,......]..... 5455» 3} 11,800.00 1 5, 000, 00 46| 137, 567. 88 
ооЧй.........!. ыы ыда аса Шы wee A ыза ЗИ INS 6} 12, 00 
Мау 
Steel.......... 2] 1,000.00/......!............ 3! 60,300. 00 1 5,000.00] 35| 192,641.78 
ЗҮ006;::5ы2%5154%5551502%5545045 450 ЧОИ БЫҚ О кета Бинар ен 12| 23,275.00 
СОопсге{@$ соса рева съдови ааа ПЕКИН РИНЕ ПК аи КЕРН ИКЕ 1 3,000. 00 
June 
Steel.......... 4| 11,500. 00]. .....|............ 5| 20,450.00 2| 110, 000. 00 530, 860. 00 
W ОСЕ онај | прасе ЗАО КЕНЕ ЧИКИ ИШИ 2 101, 000. 00 1 1,000. 00 6 , 300. 
Concrete. .....|......]..... ыы ыы қазды ааа 1. 5,000: 00 421542242524 качена са 45546 wees 
Тођа1...|......|131,378.00|......|............ ЕОР 608, 553. 79)...... 152, 000. 00. .... . 1,712, 185. 09 
= Еп ани Â --------------- 
Total July, 
1919, {о | 
June, 1920. ...... 164,878.00)...... 1,055, 000. M euius 746,053. 79]. ..... 179, 000. 00'...... 2,496, 205. 09 


- ња 
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TaBLE III(b).—Statement of accidents and estimated amounts and losses from Jan. 1 
to June 30, 1920—Continued. 


Miscellaneous. | Acci- 


dents, Steel, Wood, |Concrete,| Losses, Total Losses 
pis um Amount. nom amount. amount. | amount. total. accidents. 
January. ' 
Steel.. ........ 16| $27,000.00 191 4895,653.70)...................... 
Wood......... 3 4,000. 00 Анесова $453, 000. 00).......... $2,111,200.00,$3, 471, 853, 79 
Сопетебе......|......|............ О а ви пети нон $12, 000. 00 
February 
Steel.......... 13| 106,300.00 173) 1,494;207.00], ыыы 
Wood......... 1 500. 00 OB 55542450665 131, 679. 271... ....... 3,930,000.00| 5,558,977. 26 
Concrete. .....]..... |. Lee зз ees ды sawed ced АИ 3, 000. 00 
March 
Steel.......... 10| 229,050.00 96| 1,659,757.74|...................... 
o0d......... 2 2,500.00 14............. ,429. 17]... ....... 4,709,903.13| 6, 438, 590. 04 
Сопсгеје......!......|............ Е ае ; 
April. 
б{ееЇ..........|...... 4,800. 00 96! 266,045.88............ | —— 
— Án ААА rc 12'.............| 51,584,00..........|)............| 422,579, 88 
Сопегеќе......| |.........., T о E „000. 00 
Мау. 
Steel.......00. 8| 15,500. 00 891 563,241.78....................... 
Wood......... 1 2, 000. 00 а ‚2:5.00|.......... 1,760,000.00 2, 374, 516. 78 
бопеге{е............|.....--..... ои Берте ақан 3, 000. 00 | 
June 
Steel.......... 14, 500. 00 130! 1,000,810.00/...................... 
Wood......... »17, 000. 00 г ва КИЕ 141,800. 00).......... 810, 000. 00 | 1,957, 610. 00 
Сопстеі......|......!............ ОШ КОКИЛА АРАЙЫ j 
Total.. ..| 423,150. 00 916! 5,979, 807. 18| 892,717. 44| 30, 500. 00| 13,321,103.13/20, 224, 127. 75 
Total, July, 
1919, to 
June, 1920.|...... 748, 150. 00] 1,458 9,804, 827. 18/1, 349, 467. 44| 38, 000. 00] 17,083,103.13/28, 275, 397. 75 


Part II.—DIVISION OF CONSTRUCTION. 
TaBLE I.—Shipyards building vessels for Emergency Fleet Corporation, June 80, 1920. 


STEEL SHIPS. 
North Atlantic district: 
Atlantic Corporation, Portsmouth, N. H. 
Groton Iron Works, Groton, Conn. 
Newburgh Shipyards (Inc.), Newburgh, N. Y. 
Providence Engineering Corporation, Providence, R. I. 
Delaware River district: 
New York Shipbuilding Corporation, Camden, N. J. 
Bethlehem Shipbuilding Corporation, о Del. 
Merchant Shipbuilding Corporation, Chester, Pa. 
Merchant Shipbuilding Corporation, Bristol, Pa. 
William Cramp & Sons, Philadelphia, Pa. 
The Pusey & Jones Co., Gloucester, N. J. 
The Pusey & Jones Co., Wilmington, Del. 
__American International Shipbuilding Corporation, Hog Island, Pa. 
Middle Atlantic district: 
Baltimore Dry Dock & Shipbuilding Co., Baltimore, Md. 
Bethlehem Shipbuilding Corporation, Sparrows Point, Md. 
Newport News Shipbuilding & Dry Dock Co., Newport News, Va. 
Geo. A. Fuller Co., Wilmington, N. C. 
Southern district: 
Oscar Daniels Co., Tampa, Fla. 
Pensacola Shipbuilding Co., Pensacola, Fla. 
Mobile Shipbuilding Co., Mobile, Ala. 
Doullut & Williams, New Orleans, La. 
Nashville Bridge Co., Nashville, Tenn. 
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TABLE IX.— Active program, by type of ship. 


Type. Type. 
Cargo: Refrigerator: 
Reguisitioned (steel). MM Requisitioned (steel)....... 
Contract (steel)............. Contract (steel)............. 
Contract ( | pps 8 
Contract (composite) То{а]..................... 
Contract (conerete)......... | 
ег: 
Total ава а ан тысы жуш Requisitioned (steel)....... 
Finished hull cargo: Barge: 
Contract (wood)............ Contract (steel). ........... 
= Contract (wood)............ 
Tanker: Converted.................. 
Requisitioned (steel) 
Contract een Mg MM TOL) о сырыс ra 
Contract (concrete)......... 
Contract (wood)............ Sailing vessel: 
Contract (wood)............ 
Тоба!..................... қат ш Less 
Passenger and cargo: DITACUASUCO Is veis eres: 
Requisitioned (steel) Contract (wood) 
Contract (steel)............. То{а]..................... 
ТОГЫ о ава аниме Harbor tug: 
=== Contract (steel)............. 
Transport: Contract (wood) 
Requisitioned (steel) 
Contract (steel)............. То ай-----.-..-.-.....-: ет ма | П РР ОЕА 
Тоа]..................... Grand total.............. | 2,315 | 13, 675,711 
| | 
TABLE X.—Active program, by class of construction. 
Dead- 
Num- : 
Class. Class. weight 
. ber. tons 
Requisitioned (steel): Contract (wood): 

i Cargo ев Cargo (wood)............... 304 | 1,121,350 
Тайнжег...............-..... Cargo (composite).......... 18 63, 000 
Refrigerator................ inished hull (wood).. ..... 115 447,100 
Ттап5рог®..........-.-...-- Sailing vessel............... 10 34, 500 

| СоШег...................... Barge (converted).......... 56 206, 000 
Passenger апа cargo........ ее аа 28 71,000 

Tug (ocean)................ 18122525545 

То{а].............-..-.... Tug (harbor)............... 02 И 

апке oben арене ита 1 4,700 

Contract (steel): и 

Cargo (United States)...... 7, 296, 205 Total сонува es ens 607 | 1, 948, 250 
Cargo (J арап) ее 243, 290 

Cargo (Chin8). ............. 40,000 |! Contract (concrete): 

Тапкег..................... 713, 000 АТРО зт и sets 4 13, 500 

Tanker (Мауу)............. 131, 000 PANG OF И sens 8 „000 

Refrigerator................ 75, 200 —— 

Ттап5рог&.........-.-....-- 107, 800 То leo sae незж з 12 73, 500 
Passenger and сагро........ 338, 000 

BAIg6. ... 201.3. 4 4... 22,200 Grand total.............. 2,315 | 13,675,711 
Tug(0cean)................| 46 |........... 
Tug (һагЪог)............-...| ен ил 
Оба: НИ 8, 966, 695 


Е жом me - оле оо миш мо 


= ыл = 
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TABLE XI.—Accumulated program of ship construction. 
{Including construction in foreign yards.] 


Total under 


Original Active 
program. Canceled. Suspension. шопо program. 
Dead- сад- еад- еад- Dead- 
Mum- weight |NUP* weight АШ weight Num- weight NUm- weight 
° tons. . tons. и ons. у tons. j tons. 
REQUISITIONED, 
STEEL. 
ARO acea E 313 | 2,000,339 | 13 | 70,600 |......|........ 13 | 70,600 
Cargo ана ан 6 57, 800 6 57,800 |.............. 6 57,800 
Cargo (to contract)...| 12 110, 900 12 | 110,900 |......|........ 12 | 110,900 
Тапкег, „............. 60 , 530 7 63,000. |......|........ 7 , 500 
Tanker (released).... 1 6,980 1 6,980 |......|........ 1 6,980 
Refrigerator. ......... 11 80,20 usd uus ca баш Ба вълнена ance ae адети 
и 9 | ИОТ слива | НЕКЕ вовите жены қанға Е 
СоШег................ 9 70; 930 аи реле ӨЗЕНІ вори ааа бете 
Passenger and cargo.. 4 | 18, 972 2 9,000 |......!........ 2 9, 000 
Ore arrier (released). 6 68, 260 6 | 68,260 | ша еј озонот = 68, 260 
Total..........| 431 | 3,074,306 | 47 | 387, 040 ...... ........ 47 | 387,040 
Less to contract. ..... 12 110,900 | 12 | mogo OO 12 | 110,900 
Net total....... 419 | 2,963,406 | 35 | 276,140 35 | 276, 140 | 
CONTRACT, STEEL. | 
Cargo (United States)i1,306 | 8,948,780 | 218 |1, 644, 475 8,100 | 200 11,652, 575 
Cargo (2 арап)........ 80 |. 213. 200: 522. а ои ЖЫ АКИ Биљни јата сене sas 
Cargo(China)........ 4 аи пе HORUM околи ыы 
Cargo (United States 
experimental). ..... 32 | 254,800, 32 | 254,800 32 | 254,800 ................ 
LTDA TUN 102| 976,600; 29 я 29 | 263,600 
Tanker (Мауу)....... 13| 131,000 |............................1.Л01.Т.Т0..2.... 
Refrigerator.......... 8 10, 2004 БӨРЕНЕ рото БЕРЕ Жан ОРАЛА ЕЛЕР 
КЕЛИН 91 | 831.800 | 78 | 724,000 78 | 724, 000 
Passenger and сагро..| 26 338, ООО atl wee неам | раза базата нова 
MES. кокаин Жаны 16 49,200 | 10| 27,000 10 | 27,000 
Tug (ocean). ......... 104 (1) | 58 (1) 58 (1) 
Tug (ћагђог)......... 8 БІ? амы» безе кер асы ҰЛАНДЫ E 
Total.........../1, 739 {11, 888,670 | 425 2,913, 875 427 2,921,975 
CONTRACT, WOOD, | 
(According to original 
design.) 
Cargo. ............... 521 | 1,939,050 | 217 | 817,700 217 | 817,700 | 304 | 1,121,350 
Вагдө................ 141 | 368, 113 | 297,500 113 | 297, 28 71, 000 
Tug (осеап).......... 61 () 48 (9 48 ко 13 (1) 
Tug (harbor)......... 100 1) 38 (1) 38 (1 62 (1) 
Subtotal....... 823 | 2,307,550 | 416 [1,115,200 416 1,115,200 | 407 | 1, 192,350 
(According to altered 
design.) 
Tanker............... 1 ИР eats ыса ыла ер затына eua sa еб 1 4,700 
Finished hull........ 119 | 463,550 4| 15,850 4| 15,850] 115 | 447,700 
Sailing vessel.........| 10 34,500: КЕТ ТМК кт мн Баға aaa noa 10 34,500 
Barge (сопуегкед)....| 64| 241,900 8| 35,900 8| 35,900| 56 ; 
Subtotal....... 194 | 744,650 | 12| 51,750 12 | 51,750 | 182| 692,900 
Total...........,1,017 | 3,052,200 | 428 1,166, 950 '...... | жы 428 (1,166,950 | 589 | 1,885,250 
пон PE Miles aie бес, MANI nolit ефи Pu Биле Дыш 
CONTRACT,COMPOSITE. | 
Сагро................ 50| 175,000 | 32| 112,000 ......!........ 32 | 112,000 | 18 63, 000 
CONTRACT, CONCRETE. и | | | | 
Сагро................ 7 32, 000 3 18,500 ава lied ада 3 18, 500 4 13, 500 
Tanker.........-..-.. 36 | 270,000! 28, 210,000 0010001 28| 210,000; 8] 60,000 
Total.......... 43| 302,000 | 31| 228,500 ......|........ 31 | 228,500 | 12| 73,500 
Grand total. ... 3, 268 8,381,276 | 951 (4, 697, 465 | 2| 8,100 | 953 4, 705, 563 2,315 з, 675, 711 


| No tonnage given оп tugs. 
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TABLE XII.— Accumulated program of ship construction, by geographical sections of the 


United States. 
| 
Accumulated Total canceled 
| program, Canceled. T asd and under 27 
| United States. р · | supervision. program; 
Section of country and я ри, ec Тык в 
class of construction. im | а > = р 
Num- ead- Num ead- Кит ев Num- ye | NUM- А 
weight weight weight weight weight 
ber. | tons. | Per- tons. | Per- tons. | PeT- | tons. | бег.) tons. 
ATLANTIC COAST. | 
Requisition steel...... 211 | 1,697,826 28 | 211,360 |......]....... 28 | 211,360 | 183 1,486,466 
Contract steel.......... 740 | 5,248,380 | 226 |1,453,375 |............. 226 |1,453,375 | 514 | 3,795,005 
Contract wood......... 364 853, 800 | 187 | 399,750 !......|....... 187 | 399,750 | 177 454,050 
Contract composite....| 24 84, 000 14 49,000 |......|..--... 14 49,000 10 35, 000 
Contract concrete...... 19 122,000 13 | 93,500 |......]....... 13 | 93,500 6 28, 500 
Total............ 1,358 | 8,006,006 | 468 {2,206,085 |......|....... | 468 2,200,985 | 890 | 5,709,001 
GULF COAST. | БЕ | 
Requisition steel...... 2 7,000 | дейды ыма ды ОСА ы ар | КИНО aoe E 2 7,000 
Contract steel.......... 90| 575,000 | 42| 251,000 |...... аа 42 | 251,000 | 48 324,000 
Contract wood......... 222 790,400 | 129 | 450,150 |......1....... 129 | 450,150 93 340,250 
Contract composite....| 26 91,000 18 | 63,000 |......]....... 18 | 63,000 8 28, 000 
Contract concrete...... 8 60, 000 6| 45,000 ......]....... 6| 45,000 2 15,000 
Total............ 348 | 1,523,400 | 195 | 809,150 |...... | зен | 195 | 809,150 | 153 | 714,250 
PACIFIC COAST. | 
Requisition steel... ... 101 | 876,600 1| 10,00 |......]....... 1| 10,000] 100 | 866,000 
Contract steel.......... 489 | 4,425,950 | 122 11,156,850 |......|....... 122 11,156,850 | 367 | 3,269,100 
Contract wood......... 378 | 1,405,500 90 | 317,050 |......|....... 90 | 317,050 | 288 | 1,088, 
Contract concrete...... 16| 120,000| 12 2000 oco КЕЙЕМЕ 12| 90, 4 30, 000 
Total............ 984 | 6,828,050 | 225 1,573,900 |......|....... 225 1,573,900 | 759 | 5,254,150 
GREAT LAKES. | 5 | 
Requisition steel...... 105 | 381,980 6| 54,780 |......|..-.... 6| 54,780 | 99| 327,200 
Contract steel.......... 386 | 1,356,050 | 35| 52,650 2 | 8,100 | 37| 60,750 | 349 | 1,295,300 
Contract wood......... 53 2,500 | 22 Аз. E cee tics 22 A. 31 2, 
Total............ 544 | 1,740,530 | 63 | 107,430 2 | 8,100 | 65| 115,530 | 479 | 1,625,000 
ENTIRE COUNTRY. а ШЕ | 
Requisition steel...... 419 | 2,963,406 | 35| 276,140 |......|....... 35 | 276,140 | 384 | 2,687,206 
Contract steel.......... 1,705 |11,605,380 | 425 [2,913,575 2 | 8,100 | 427 2,921,975 (1,278 | 8,683,405 
Contract wood.........|],017 | 3,052,200 | 428 1,166,950 |......|....... 428 |1,166,950 | 589 | 1,885, 250 
Contract composite....| 50| 175,000 | 32 | 112,000 ......|....... 32 | 112,000 | 18 63,000 
Contract сопсгейе...... 43 | 302,000 | 31| 228,500 |......|....... 31 | 228,500 | 12 73,500 
Grand total..... 3,284 |18,097,986 | 951 |4,697,465 2 | 8,100 | 953 |4, 705, 565 |2,281 |13,392,421 


Se наннан АА АА АА АА АА АА нан РЕРНИ ne — — 
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TABLE XIII.—Estimated deliveries, by months (all classes), to complete the ship-ron- 
struction program. 
Contract, steel. |Requisitioned,steel.| Contract, wood. 
Month. Dead Dead Dead 
Num- ead- | Num- ead- | Num- kon 
weight weight weight 
ber. tons. E tons. ber. tons. 
pulsi Lun Ее --- Кыр зі зе т=з== = 
Delivered to June 30, 1920................. 1,101 | 7,051,445 374 | 2,594, 166 571 | 1,885,250 
1920. 
SE AAE EE S E EE ATE 36 300,075 3 25,800 И она одн MR 
Aurust д. рыны ое 32 246.475 |........!.....-.--..- БА а лом 
5$ер{ешЬег.........-......----.-.-.-----.-.- 32 215,000 3 27,400 ея 
ОО ель 24 205,000 4 99900225242 казак» 
Моу+ешбег................----.-.-.-.-.... 2А 204400 риби ы нес ы раны MOS RR 
Песетһег................................. 12 11900 MERE а а 
1921. 
лен ла ҮРКЕ ТР ТЕК верата ГІП 18 0005 | E E | е ынан 
КОррцагу AI 10 | _ 105,550 Фар even сә ЯТТЫ» | Usa gare taka 
еј РАНГ а И ИЛЕК ЕКЕ тоа T В. 556,000 Мыне» кее теша ате жи] Sepe eV Пресное 
Ако а ЛИЯ | 4 Е Vua EDEN окт Қ 
о. Oth + ОО кенет кер РИКА quei T 
роны | 7 ЕНОТ о о ОЕА 
JUly ТИМЕР КК ИКЕИИККАК ad ee ЕККЕН ГН 532 100 оао ое 
РАҒАН РЕТТЕ sinc ее CONUS Eu $55 700 350. оса дасы et ао Eae 
Octobe... ооа ааа насо Е ИИО cus sete adus ne ОНА eiae pies 
Песетһег................................. 1| 183,000 ........!............|...-.... | еи 
1922. ' 
Marchi о o сар EE NS UE fA 218. 000 | са асы о T 
ЗВ У 39000 сауа ВИ [о вани шы» по 
Grand total, active program......... | 1,312 | 8, 966, 695 384 | 2,687, 266 589 | 1,885,250 
Contract, composite.| Contract, concrete. Total. 
i 2 | 
Month. Dead Dead Dead 
Num- |. 686 | Маш ca. | Num- куч 
weight weight weight 
ber. tuns ber. tons. ber. | tons. 
Delivered to June 80, 1920................. 18 63,000 6 28,500 | 2,070 | 11,622,361 
1920. | | | 
а E аға ан 46 | 325,875 
AE EE A такта E E EEEE 4 30,000 | 44 276, 4 
September HYPER UPLOAD AE еке Е ЛЕНИ 1 7, 500 39 309, 900 
C Г "ао ..0 ооо ооо оо ее ое ое е ое ооо а ое |ео о ор ое ое о е е |е О ое 9 ое е ооо | е ое 6 0 6 е |е е е > О о е ® = = 9 = 98 9 
November. о. ИКЕ ИЕККЕ ЛЕК еее ве 1 7,500 25! 211,900 
December an ырын оны а виси о рел ере дра арды РДЕ а 12 119,950 
1921. 
JRBUBF ионако вани уыр алы адын ын аты И c cra oos 7 73,900 
ony ДИ А ИИК ЕКЕН ање (ВРС АИ Ис ИН ИКЕ ДОН ЕН ПАРА ИК 0 105, 520 
АРША а еме 4 45,600 
| ecc MM TP Ne Е spes он PEDE OE SU 6 64, 200 
АЦВ конот БРОЕНЕ ОСОНИИ | дасе ЛОО ана cut, AMA 7 79,300 
July О E ве ант E И mcn ENS 3 32, 100 
о E 5 ! 
October оо оро сте eas ree E RE исо ke ск ыы 1 13,000 
DOCOMO ИИК кк акен кенен ИН тонна эне 1| 13,000 
1922. 
Магеһ.................. ееееееееееоооеосееее|ееееоеесвеі|еегеетесесеееоееіееееевеегітееееееооееее 1 13,000 
У обои rr rrr rere. әтеесее .әееееее еегео|Феесеевее(гееоеееоееооеі|етееееееі|ееееееееевегее» 1 13,000 


Grand total active program 12 73, 500 | 2,315 | 13,675,711 
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TABLE XIV.—Steel shipyards which have completed ship construction for Emergency 


Fleet Corporation. ; | 
Program Canceled 
Requisitioned. Contract. |Requisitioned. 
Builder and location. 
D ead- Dead- 
Num- - 
weight weight weight 
ber. tons ber. tons. tons. 
Tampa Shipbuilding & Engineering Co., 
ampa, Pla "20-2222 -евгееееееееееге 2 7,000 о со 2 +" |еоо о < со о о <|< << с < ој о со с о о > о |. –о во | е сео о... 
Staten Island Shipbuilding Со. Port 
Richmond, N. У. еее. 17.500: 1752.22. erences exw| м ы БЫ ео 
Albina Engineering & Machine Works 
(Inc.), Portland, Огер.................. 6 21,800 13 48,100 |......|........ 
American Shipbuilding Co., The, Buffalo, К ere 
е ШІ е ае ос ое ое е ое е э = ® = э ө э э Фф о о = о 9 <> ое э > е э ө | а а ао оо | е е ое о о 6.9 во ? ооо ооо | ооо ооо оо оосососо 
American Shipbuilding Co., The, Super- 
lor WIS ы а es ы ка eae ee ОИЕ ае 4 12, 400 18 70,800 |...............|......!|........ 
American Shipbuilding Co., The, Cleve- 
land, НЕТКЕН eaten tou аа 5| 15,70) 25| 97,150 3, 300 
Downey Shipbuilding Co., Richmond 
Borough, New York Сіу..............!................ 10 75,000 |..............]-----.|-----+-+ 
Skinner & Eddy Corporation, yard No. 
1, Seattle, Ууазћ....................... 50 | 464,000 |......|........ 
Whitney Bros. Co., Superior, У/55........|......|.......... 10 (1). аа ан и Паролата serra зз 
Bethlehem Shipbuilding Corporation 
(Fore River), Quincy, Mass............ 6| 5,9000 ..............|...-..[--.--.-. 
Skinner & Eddy Corporation, Seattle, 
DSM барови acuta Gage А 32 | 302,600 |......|........ 
Seattle Northern Pacific Shipbuilding 
Co., Seattle, У/азһ....................-|......|-----....- 10 94,000 |......|-.......|....--.|------+- 
Texas Steamship Co., Bath, Me..........| 13 | 120,300 |......|.......... 43, 300 
Columbia River Shipbuilding Согрога- 
tion, Portland, Oreg.................... 28 | 246,400 52, 800 
Federal Shipbuilding Co., Kearney, N. J. 20 | 288,000 |......|........|......|--..-..- 
Great Lakes Engineering Works, Ecorse, 
о T ЦК О 38 | 153,650 13, 000 
Ames Shipbuilding & Dry Dock Со., 
Seattle; УЁазһ......................-..- 14 | 123,200 |......|........ 
Great Lakes Engineering Works, Ashta- 
bula, Ohlo. -. асы анонса 16 | 64,450 а ве 
Sun Shipbuilding Co., Chester, Ра....... 12 | 124,800 20,200 
American Shipbuilding Со., The, Lorain, 
ИЕ пина 42 | 167,300 38, 480 
American Shipbuilding Co., The, Detroit, 
[ы а РАНИ Я ИЕН 59 | 234,450 |............................ 
Northwest Engineering Works, Green 
ЗУ, УҮЇз............. Я ана ва Е 2 (3 ES ИА 
EP E E O E E E ИРИ СИЕ ИН 15 () |2:.............1.....1|...--““. 
American Shipbuilding Co.,The, Chicago, 
р а 23 89,100 |......!......../......|-.----++ 
Johnson Iron Works (Ltd.), The, New 
Orleans. ее арым а + ъс ыбаа 6 (D. аи јарак ока + ЕЕЕ 
McDougall-Duluth Co., Duluth, Minn.... 25 95, 250 |......|------..[-.-.-.]--<$% T 
J. F. Duthie & Co., Seattle, Wash........ 15 | 132,000 |......|........ 


Shooters Island, N. Y.................. 10 74,830 |... | estere [en nio o [eorr ane 
Globe Shipbuilding Co., Superior, Wis... 16 61,900 танро 
Bethlehem Shipbuilding Corporation 
(Moore), Elizabethport, N. J........... 2 10,200 Ды разы ана дени 
КИЕВ PERI cr ie CPI nde bs hues КҮНЕН | ПЕЦЕ we 33 (D. шш.» uu 
JAPANESE CONTRACTORS. 
Asano, Tsurumi, Japan. ............. ...|......|.......... 2| 25,200 ...... | NEM UU E 
Mitsubishi, Nagasaki, Тарап............................. 2 16; 120 ел ој а aene осанка 
Yokohama, Yokohama, Јарап...........'......!.......... 3 18,900 ....................11....... 
Kawasaki, Коһе,/арап.................................. 5 |. 245,000. 222520454 e sra se 
Ishikawajima, Tokio, Јарап..............'......).......... 2 10,000 о is асасы река | ал сања 
Uchida, Kanagawa, Јарап...............|......|.......... 2 16, 120 ое eer) seven 
Osaka, Osaka, Тарап..................................... 4 | NS рН m Иа 
Grand #ова1........................ 198 |1,283,030 | 760 % 159,470 | 19 171,080 | 114 


1 Ocean-going tugs. ?Нагһог tugs. 
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TABLE XIV.—Steel shipyards which have completed ship construction for Emergency 


Fleet Corporation—Continued. 
vered. 
Del Total ee 
requisitione 
Requisitioned | Contract. and contract. 
Builder and location . 
| 
Num. Dead- (Қаш) Dead. |Num-| Dead. 
| weight weight weight 
ber. | ns. ber. Hs ber. fons: 
unre — = anes | 22222 
Tampa Shipbuilding & Engineering Со., 
Татра, Еја.....................:.... 21 7,000 ......|.......... 2 1,000 
Staten [sland Shipbuilding Co., Port 
Richmond, N. Y..................... 5 17,500 |......|.......... 5 17, 500 
Albina Engineering & Machine Works 
(Inc.), Portland, Oreg................ 6: 21,800 11 40, 700 17 | 62,500 
American Shipbuilding Co., The, Buf- 
Ialo, Моана нане ecco А E „Жу 9 34,400 9 34,400 
American Shipbuilding Co., The, Super- 
lor, W 18s oi ЕРМЕК ВИ И 4 12, 400 18 70, 800 22 83, 200 
American Shipbuilding Co., The, Cleve- 
land, ОБО. сео вазы 4. 12,400; 25 97, 150 29 | 109, 550 
Downey Shipbuilding Co., Richmond 
Borough, New York сү ааа ааа асем бабата 10 75,000 10 75, 000 
Skinner & Eddy Corporation, yard No. | 

1, Seattle, Wash...................... 8, 70,600) 38| 348,800 46 | 419,400 
Whitney Bros. Co., Superior, Wis.. ....]......].......... 10 1) 10 1) 
Bethlehem Shipbuild Corporation 

(Fore River), Quincy, Mass.......... 97, 850 6 54, 600 15 | 152,450 
Skinner & Eddy Corporation, Seattle, 

WW OSD eect ынтасы S 5 40, 500 19 | 177,800 24 | 218,300 
Seattle Northern Pacific Shipbuilding 

Co., Seattle, УУазһ.................................... 10 94, 000 10 94, 000 
Texas Steamship Co., Bath, Me........ 8 114,000. esie arte xus 8 71,000 
Columbia River Shipbuilding Corpora- 

tion, Portland, Oreg.................. $8,200 | 26 228,800| 30| 264,000 
Federal Shipbuilding Co., Kearney, 

Nod анимеа ЫЫ НОЯ ЕРТЕК ed dae QUE 30 | 288,000 80 | 288,000 
Great > Lakes Engineering Works, 

Ecorse, Місһ......................... 20 71,900 | 38, 153,650 58 | 225,550 
Ames Shipbuilding & Dry Dock Co., 

Seattle, Wash........................ 13 | 113,900 12 | 105,600| 25| 219, 500 
Great Lakes Engineering Works, Ash- 

tabula, Оһіо.......................... 10| 34,400! 16| 64,450; 26! 98,850 
Вип Shipbuilding Co., Chester, Ра...... 14| 159,400 4 40, 000 18 | 199, 400 
American Shipbuilding Co., The, Lo- 

rain, ОБО ие 9 27, 900 42 | 167,300 51 | 195,200 
American Shipbuilding Со., Тһе, De- 

troit, МеВ. оова аена рь 12 39,200 59 | 234, 450 71, 273,650 
Northwest Engineering Works, Green 

Вау И: асасаволм ауады ды ешара Гриње 2 (2) 2 (2) 

ВТ СТИ РИК E сърни мана ла ПАРЛА» 6 (1) 6 (1) 
American Shipbuilding Co., Тһе, Chi- 

Саро ЕРІ O а gosta eae ee 4 12,400 | 23 89, 700 27 | 102,100 
Johnson Iron Works (Ltd.), The, New 

Orleans, Сб: асыны ее ааваа ава вина 6 2) 6 (2) 
McDougall-Duluth Со., Duluth, Minn. 9 28,300| 25| 95,750 | 34| 124,050 

. Е. Duthie & Co., Seattle, Wash...... 12 | 105,600| 12 105,600 | 24| 211,200 
Merrill-Stevens Shipbuilding Corpora- 

tion, Jacksonville, Fla................ 1 6, 000 4 24, 000 5 30, 000 
Submarine Boat Corporation, Newark, 

МОТ eerste ЛОТО КЕК andesite Gan sleek E NM 118 | 598,850 | 118 | 598,850 
Standard и Corporation, 

Shooters Island, N. Ү................ 13 94,900 10 74,330 23 | 169,230 
Globe Shipbuilding Co., Superior, Wis. 4 14, 15 57, 450 19 71, 450 
viene прочита NI porata 11,800 2 10,200 5 22,000 

(Moore), Elizabethport, №. Ј......... 3 n 3 ; 

И КАКЕН ТИР eR TS 20 1) 20 (1) 
JAPANESE CONTRACTORS. 
Asano, Tsurumi, Уарап................................. 2 25, 200 2 25, 200 
Mitsubishi, Nagasaki, Japan............ | banh ORNA 2| 16,720| 2) 16,720 

okohama, Yokohama, Јарап................|.......... 3 18, 900 3 18,900 
Kawasaki, Kobe, Japan... ............. MORE Соната 5| 45,000 | 5| 45,000 
Ishikawajima, Tokio, Japan............ [кезше REALEN 2 10,000 21 10,000 

chida, Kanagawa, Тарап.............................. 2 16, 720 2 16, 720 
Osaka, Osaka, Јарап...................|...... оман 4| 40,000 41 40,000 

Grand total...................... 179 n 111,950 | 646 (3,503,920 | 825 4,615,870 


Date of final 
delivery. 


Mar. 3,1919 
June 17,1919 
Aug. 19,1919 
Sept. 27, 1919 
Oct. 17,1919 
Nov. 19, 1919 
Nov. 26,1919 


Dec. 9,1919 
Dec. 10,1919 


Dec. 22,1919 


Рес. 24,1919 


Dec. 30,1919 
Jan. 1,1920 


5,1920 
Jan. 8,1920 
Do. 

. 15,1920 


. 16,1920 
. 22,1920 


. 15,1920 
. 17,1920 
. 22,1920 
Do. 


Jan. 


Apr. 30,1920 


May 1,1920 
May 8,1920 
May 24,1920 


May 29,1920 
June 11,1920 


June 25,1920 
June 29,1920 


Do. 
Do. 


Feb. 
Mar. 
aD 

т. 
Мау 
Мау 
Мау 


14,1920 
19, 1920 
16, 1920 
23, 1920 

1, 1920 
18, 1920 
26, 1920 


а ns ss ————————ҮүҖ————————————————— 


1 Ocean-going tugs. 


3 Harbor tugs. 


999 FOURTH ANNUAL REPORT UNITED STATES SHIPPING BOARD. 


TABLE XV.—Summary of cancellations by types, by districts. 


American | 
North Merchant Delaware Middle 
Atlantic пегла опа! nal | shipbuilding River Atlantic 
district. Corporation Corporation. | district. district. 


ef | Sf Sf ААН | 


rr i nn | | MM | ef и | ee || 


REQUISITIONED, 
ка STEEL. 


3 No tonnage assigned to tugs. 
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TaBLE XV.—Summary of cancellations by types, by districts—Continued. 


South North 
Southern Oregon Great Lakes 
Pacific Pacific Total. 
district. district district, | district. | district. 
- Dead- Dead- Dead- Dead- Dead- 
Num- Num um-| aight Num- Num- Num- А 
weight weight weight weight weight weight 
ber. | Woe’ | ber. | oer ber. | “tors. | ber. | tors. | ber. | tons, | ber. | tois. 
= 
STEEL, 
Cargo........... РР ard, See ats 5| 57,300 6 52,8001......]....... 6| 51,200 31| 239,300 
SECULAR ласа MD. VAM сатын PLAUEN LAE 1| 6,980 8| 70,480 
Passenger and 
СВГЕО- P ——— EOE ER 2 9, 000 
Ore сатвег. .....|......|.........|-..-..ј....... КОИ Peper КИНИН оро peice Қар 6| 68,260 
Тоїа1]......|......]......... 5| 57,800 6| 52,800 7| 58,180| 1 47| 1387,040 
CONTRACT,STEEI | | | 
Cargo MUR 59, 419,500 32289650) 67 584,200 250| 1,899,275 
Tanker.......... 10 75,000 3 30, 000 се | плови ал оа See ain xo аараан rne 29, 263, 
Ттапзрог%.......|......|......... 20 260; 000 ее канын она ленин икона 78| 724,000 
Barge........... ТОЈ. -:27,0001.6 5255 Rea асс зае lesa iua Тн КИН мн екен 10 27, 
Occan ЕО ces ooo ecleses аа. БВ ја 
Total...... 79| 521,500 55 572,650 67 425| 2,913,875 
ЕЕЕ ------<- |В 
CONTRACT, WOOD | | 
Cargo........... 97) 379,100, 10 35,000 27 КҮРЕС РЕР 217 817,700 
Вагре..........- 59! 155,500|...---...-.. Д 2-7. OOO ls ее аав ы араа 113 297, 500 
Finished hull. . 3 11,550............. I 4 8002 2024 [ros ces 4| 15,850 
Coal Ђагге.......|......|.........--.... ЕН 5: 24,650|......|-...-..|--.-..|....... 8 35,000 
Ocean tug....... (ТАЕН te tec 7 (3) 105522 AB) и sase 
Harbor tug..... бере Kr ЖӘМИ ren ЭВ еее 
Total...... 170| 546,150 17 35,000 35 428) 1,166,950 
СОМРОШТЕ. | | ш 
| 
Cargo........... 32 112,000...... СЕНЕ азабы а азаны ушке PEU ИСИМЕ 32 112,000 
CONCRETE, | | | 
Cargo........... 1 7,500 Ше. ТО 000 соли ее ашыр одеа 3| 18,500 
Tanker.......... 11| 82,500 82, 500)...... | 28} 210,000 
Total...... 12 90,000 __12 90000 Более освој секо армия КА | син a 31 228,500 
Grand | 
total....| 293 1, 269, 650 в 754 эю 108/18, 050 за, , 000 64/110, 830] 1 963|! 4, 808, 365 


1 12 of these vessels, having a dead-weight tonnage of 110,900 were changed from requisitioned to contracts 
3 Мо tonnage assigned to tugs. 
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TABLE XVIII.—Dormitories and cafeterias constructed or planned for the Emergency 
| Fleet Corporation. 


Mento Беј Men to Cost of 
housed. | befed. | equipment. 


Hop Island ан а радни ас НЕМ aida ee. т Баз РА ЛЫНДА 2,000 2,000 | $204, 729. 97 
ESSIBPLOD Lue оса eeu мар о алы Қа e dao te cd 600 €00 34, 750. 97 
St Helena а ауы bod erre e eU e Optat iue oes ee ee 1,050 1,848 85, RAR. 22 
Chester boarding Койвв................................................ 144 144 11, 223.06 
Chester hotel and са/ебегіз.............................................. 315 2, 000 48, 430. 65 
Port teTerson (dormitories оп!у)........................................ 214 250 15, 630. 25 
Groton (cafeteria ов у с ырысты ыза АЕ а ла ЕЕ bodes sows О QUSS 5, 667.35 
РОГ ШОП, М Н КК КИ Ко nie Ау ade at ed sree ЛЕТИЕ 400 400 28, 000. 00 
ВАСЕ Ме уо а ое заа оо вани ои 148 148 .1,942.79 


TABLE XIX.—Schedule of housing projects, including charter of housing and number o 
men housed. ^ 


Individual | Apartments, Dormitories.| Hotels. | Total 


houses. 
num- 
| јр | ber of 
Shipyard. Location. Men Men Men Men раса _ 
Мит- ассот-| Num- ассот- Num-jaccom-| Num-|aecom-| mo- 
ber. | mo- | ber. | mo- | ber. | mo- | ber. | mo- dated 
dated. dated. dated. dated. у 
American International | Hog Island, | 11,989} 3,978/......|....... 216] 2,042......]....... 6,020 
Shipbuiiding Corpora- Philadel- 
- tion (4 projects). phia, Pa. 
Newport News Ship-| Newport, 473, 946] 330 421......|.......|......|....... 1,367 
building & Dry Dock News, Va. 
Co. (2 projects). | 
New York Shipbuilding | Camden, М. Ј.| 1,578) 3,156) 459 118 са Бағы 1 38| 3,312 
Co. (4 projects). 
зрагроле 5296 1,848 
'oint, Md. 
St. Helena, | 529; 1,058 
Bethlehem Shipbuilding |) Sparrows 2.948 
Corporation. Point, Md. D nh ее а а Осе ана ао esses , 
Dundalkj; 82 42 
Sparrows 
Point, Md. 
Atlantic Corporation..... Pout На mouth,| 278 556\............. 9 #00 „със ранена 965 
Sun Shipbuilding Co. (2 | Chester, Ра... 712; 1,442 56 2,2502 ыы бит Бара | она 1,554 
Chester Shipbuilding С 278 556 ю1| 292) 1,168 
ester Shipbuilding Со. | a, Г 278 556% уд  цее|-----.|.--.--. , 
(2 projecta)? ^ 5 ој do........ 81 те 106 168 
шен Shipbuilding | Lorain, Chio..| 232 464 8 16 oc ыма ашары 480 
0. 
Texas Steamship Со...... Bath, Ме......| 109 218 ЕРЕН жота 4 Та ас aae 290 
Bethlehem Shipbuilding | Wilmington,| 503, 1,006 7 ЕЛЕК ЕНЕ ТИМЕР ере 1,020 
Co. апа Pusey & Jones.?| Del. 
Merchants’ Shipbuiiding | Bristol, Ра....| 320 640; 212 388] 1856 2,300 1 450] 3,778 
Corporation. 
Pusey & Jones M......... S Pucator, 447 894 1 ане EE E ил ede 896 
Westinghouse Electric & 2 614 
тое ете 4 | Essington, Ра. 200 400............. Еа ышы | Qon 
projects). | i 


1 510 houses sold to individuals; balance en masse to syndicate. 

? Dormitories certified to supply and sales division and sold. 

з Capital stock of realty company taken over by Emergency Fleet Corporation Feb. 20, 1920. 

4 Underneath the apartments are 6 stores on Collings Road and 3 in Morgan Village. 

6 Convertible. 

6 Sold as a whole. 

7 Capital stock of realty company taken over by Emergency Fleet Corporation Jan. 15, 1920, and entire 
project sold to individual purchasers. 

8 Boarding houses. 

? Capital stock of realty company taken over by Emergency Fleet Corporation May 25, 1920. 

1? Hotel owned by Emergency Fleet Corporation. 

п Capital stock of realty company taken over by Emergency Fleet Corporation June 17, 1920. 

1? Negotiations begun with offici 15 of shipbuilding company in re transfer of capital stock of realty com 
рапу to Emergency Fleet Corpor tion. 

із These are bachelor quarters and boarding houses. 

M Negotiations begun with officials of shipbuiiding company in re transfer of capital stock of realty com- 
pany 10 Emergency Fleet Corporation. 

omen. 
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Тавів XIX.—Schedule of housing projects, including charter of housing and number ој 
men housed—Continued. 


oe Apartments. Dormitories.| Hotels. | Total 
num- 
—— m m mM ber of 
Shipyard. Location. Men Men Men Men | men 
А Num- accom-|Num-|accom-|Num-|accom-| Num-|accom- 9 CCOTD- 
ber. | mo- | ber. | mo- | ber. | mo- | ber. | mo- dated 
dated. dated. dated. dated. қ 
Merrill Stevens Ship- | Jacksonville, 156 – 316'......|.......|......|.......|.....-|....... 316 
building Co. Fla. 
Bayles Shipyard (Inc.)...| Port Jefferson,| 169 Ерлен Жан 1 206|......)......- 224 
Long Island. 
а. M. Standifer Con- | Vancouver,| 1720 40 cs | NUM БЕТТЕ 1 500 540 
struction Co. Wash. 
Terry Shipbuilding Co...| Savannah, Ga.| (18) |.......'......|.......'......!.............|.......)|....... 
Traylor Shipbuilding Со..| Corn well |Тепіѕ z^) MESES REN. eros es ааа иеленді 300 
Heights, Pa. 
Detroit Shipbuilding Соло W М end otte,| 2 79 NOS РН ИРЕК МЕКЕ БӨТЕН меен М 158 
ch. 
Моо Shipbuilding | М nov ос, 100 200|......|......- 1 300|......|....... 500 
0. : 
Groton Iron Works ..... Groton, Conn.. { "n Et а канара 124 СА лди 433 
Newburgh Shipyards И... М е во urgh, 127 254 70 12055244 родиха vacuus дс | 374 
Facite Coast Shipbuild- Clyde, Calif...) 103} 0 208......|.......|......|....... 1 150] 356 
0. 
Missouri Valley Bridge & | Quantico, Уа .| #12 Орсоя LEES ааа бала РЗ РЕВ 24 
Iron Co.% 
Total һойвев.......|................ 8,644| 18,860 849] 1,350) 94 6,174 5| 1,430 28,064 
T р tal hoarding |................ 6 299 ko arated pial елек јачао ewe ee ТЕГЕН БЕС 
оп5ез. ! 


16 d ваде іп conjunction with sale of Bayles Shipyard (Inc.) to New York Harbor & Dry Dock 

0., ar. ? • 

1 Cottages. 

18 Abandoned. 

19 Capital stock of realty company taken over by Emergency Fleet Corporation June 17, 1920. 

29 1 old house included. 

а Project 5014 as a whole to shipbuilding June 19, 1920. 

22 Capital stock of realty company taken over by Emergency Fleet Corporation Sept. 13, 1919. 

2 Cfthe 92 houses, 42 were constructed by the Emergency Fleet Corporation, and 50 houses and 2 boarding 
houses were under construction by the Groton Iron Works, 12 of which and 1 boarding house were completed 
by the Emergency Fleet Corporation, the balance having been completed by the Groton Iron Works. 
There are also 1 cafeteria and 1 boiler house. 

% Negotiations begun with officials of shipbuilding company re purchase. 

% Sales of houses to individual purchasers now in progress. 

% Entire project sold as a whole to United States Marine Corps in conjunction with sale of shipyard by 
supply and Sales division. 

п Cottages. 


Total number of persons in above projects: Houses, 43,459; apartments, 4,245; dormitories, 6,174; 
hotels, 1,430; tota] number, 55,308. 


TABLE XX.—Loans made by the Emergency Fleet Corporation to utility companies in 
connection with housing projects. 


Wilmington: 

£o M ска е ——————— (a $30, 787. 79 

СВ PIE MT а О МЕ РЕ АА аа 18, 807. 78 
Gloucester: 

И 49, 520. 00 

НЫ НЕА И АНИ СЕК ТЕН 36, 846. 45 
Camden: 

p CM" тазара өза РРР УА 159, 209. 25 

а тылы б ба wa ea шаша занда ылы oe ene 81, 202. 06 
Lorain, е1есїт1їсїбу.........-........-....-................ уу-уу... 15, 829. 28 
St. Helena: 

Gas and electric 1п8їаПайоп...................-...---...-.--.-.--..- 25. 580. 07 

Water and sewer facilities (including Dundalk). ................... 150, 000. 00 
Dundalk, gas, electricity. оно она саба 71, 339. 56 
Hilton Village: 

e MOX TEPORE ——" 67, 130. 00 


естеу i НИ И ber cela О Pee en 23, 434. 36 
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Portsmouth, electricity............... пала баса UE мо ое es ..... $17, 837. 69 
Chester, gas ................. а с 99. 900. 24 
Jacksonville, ргазв.......................-....-.......... па миша uU 2012-21 
Manitowoc, тав............................... ое . 10, 000. 00 
Essington, water.................... —————— —— а ... 15,000. 00 


TABLE XXI.—List of municipalities which have furnished facilities in connection with 
housing projects of the Emergency Fleet Corporation with their approximate com- 


mitments. 
Wilmincton, Del. ае ысы Зоо а ината аи а $160, 000. 00 
Gloucester, IN d задр икин ae dau Escudo we eve Ses ае 200, 000. 00 
Camden, Мај ови oho aus eek cet а kee be ood os зала сысы алы сатам» 273, 250. 00 
Lorain, Ово Е ора ne ..... 72,848. 52 
Bath, Me. (including $25,000 for School). "OP ERE 125, 000. 00 
Portsmouth, NC IS ода E САНЕ oe a ee БУНЕ ПОА 121, 700. 00 
Chester, Dal c uc ее MEL 128, 863. 72 
Manitowoc, Wis........ БОО lee EL atta e пета осаат 47, 128. 43 
Wyandotte, Mich. cee seo aevi Ree imi ЕКЕ ево e eu а 19, 879. 52 
South Jacksonville, Біа............................................. 100, 000. 00 
Duval County, Fla. (for road сопвігисПоп)........................... 15, 031. 49 
Borough of Groton, Conn. (including $2,000 for school site)............. 27, 000. 00 
Town of Groton CO. cise иск па а рана ev cec edat ac adu 25, 000. 00 
Warwick County, Va. (school at Hilton Village).....:................. 40, 000. 00 


TABLE XXII.—Statement of total commitments of housing developments up to Aug. 1, 
| 1919. 7% 


Company. Location Amount, 
Atlantic Согрогайіоп................................ Portsmouth, М. Н-ск и $2, 029, 977 
Newport News Shipbuilding & Dry Dock Со....... АА а News, Va. (2 projects) — 4, 880, 500 
New York МОРИМА p БЕР НЕН AE Camden, М. КЕ 4 projects)............. 9,525,000 
шү & Јопе .е воо ооо ооо еее Фе -- о ееееееееесесе Gloucester, М әееееесееоееевевееоеееееее , 029, 
Bethlehem Shi ИИ Wilmington, Воена |. 4800,00 
Bethlehem Shipbuilding о оне аже Sparrows Point, Md. (2 projects)...... 4, 534, 593 
Texas Steamship Со: арақа cud ex idm раирана Bath, Ме: .оаасснсаадованаесаташокана 1,150,000 
Chester пад ИОС Е Сбн асаан Chester, га (2 projects)............... 9, 074, 790 
Merchants Shipbuilc | E Conporation Ирена азын Bristol; Раг252225222424225%ь 5199645 5,592,790 
American International Shipbuilding Со............ Phiiadétphi а, Pa. jen projects)......... 10, 031, 000 
Sun Shipbuilding Со.............................. „.| Chester, Pa. ко brojecta).......- eon o 3, 560, 000 
G. M. Stancifer Construction Co..................... Vancouver, W. РРТС SN нео e ue 400, 000 
Bayles Sh уа (e) cette ccs aie стена Port Jefferson, Long Island........... 300, 000 
American Shipbuilding Со.......................... Lorain, ОПһіо................. dees 1, 638, 500 
Merrill-Stevens Shipbuilding Co..................... ЈЕ КЛЯ vade А И 876, 888 
Westinghouse Electrle & Manufacturing Со........- Essington, Ра. (2 рго)өсів) А 1, 947, 118 
Terry Shipbuilding Со.............................. Savannah, ба.................. дана 21, 740 
Detroit Shipbuilding Со............................. W yandotte, MICH оса ро 442,250 
Traylor Shipbuilding Со............................ Cornwell He в, Ра оси свег ғы 8, 800 
Manitowoc Shipbuilding Со......................... Manitowoc, Үуіө..............-.----... 623, 296 
Расше Coast $ Е Обаси аео асаана Clyde, ONT И cosets тона 750, 000 
Groton Iron W OPS ось беоне Groton, Conn............. еее на 800, 000 
Newburgh бІііруагдбв............................... Newburgh, М.Ү...................... 1,199,541 
Missouri Valley Bridge & Iron Со................... Quantico, Уа...........--..- Seale at 30, 000 
"Total Commitinents ОО И ИИ ОО кана 61, 246, 289 
15 per cent reserve for сопбіпрепсу.....................................«-ееесеесесесеее есес. 9, 186, 942 
Reserve for administration expenses, compensation in requisition, and guaranty of rentals.. 1, 500, 000 
71, 933, 231 
STATEMENT ОҒ RESERVE. 
15 per cent г reserve for contingencies, as above .............. ива ивана “-«в-е«е«евввевесегг.... $0,186, M2 
Less commitment to New York Shipbuilding Со............................... .... $1,345, 000 
Less commitment to American International Shipbuilding Co...... НИНА каада 4% , 
15 t f in M 172 
per cen reserve or cont enc -еееевсеееееееееееееоее еее әегеееогеееееееәееееееошеее 
вепсу | , 1,588,322 
Balance іп reserve...... хо ооо оо ооо ооо ооо әееееееегеегееетеее PISO Фе... -еееееевеогееве 7,508,620 
Рто ects a proved ооо ооо оо фо ооо ооо оо оо ооо ооо ооо ооо о хоров ооо ооо ооо ооо оо ооо ооо ооо во 36 
Pro ects on ушен reliminary plans have been submitted...........-..--- PS cee ое ВАКА .... И 
ojects on which final plans have been approved......... NUN MERE cuales Rua ата Ние Ан М 
Projects on which construction has begun ........... ии -—— и 
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TaBLe XXIII.—Details of housing contracts and expenditures. 


[Submitted in compliance with an act of Congress entitled “Ап act to authorize and empower the United 
States Shipping Board Emergency Fleet or poration to purchase, lease, requisition, or otherwise acquire, 
and to sell or otherwise dispose of, improved or unimproved land, houses, buildings, and for other pur- 
poses," approved Mar. 1, 1918.] 


List OF PERSONS OR CORPORATIONS WITH Уном UNITED States SHIPPING BOARD 
EMERGENCY FLEET CORPORATION HAS MADE CONTRACTS FOR HovusiNG PROJECTS, 
WITH PARTICULARS AS TO EXPENDITURES, ETC. 


HOG ISLAND. 


Dormitories, Ninety-fourth and Tinicum Streets: 
American International Shipbuilding Co.— 


andes а КА ea oa EAN EE И Коа сол Bee a $103, 897. 55 
William Crawford (construction contract)................. fee.. Я 00 
W. С. Cornell & Co. (ћеа по)......................... до.... 10, 000. 00 
Owen Brainard (architect апа engineer)................ до.... 12, 000. 00 
Albert Pick & Co. (furnishings).................. lump sum.. 82, 600. 00 
953 houses, Sixty-first and Sixty-seventh Streets and Elmwood A venue, 
Philadelphia, Pa.: 
414 houses, H. P. Schneider— 
Капо ecu ои ive S DS о ышы ашахала шағы шаа ы ШЕ 153, 941. 43 
Н.Р. Schneider (construction contract).......... lump sum.. 1, 167, 780. 33 
539 houses, Moss, Taylor & Crawford— 
Тава саса we а Сыра атана ада T E EE 176, 813. 34 


Moss, Taylor & Crawford (construction contract). .lump sum.. 1, 256, 287. 18 
600 nous Seventieth Street and Elmwood Avenue, Philadelphia, Ра.: 


ВО родно еа боса ws whe А С РРР воо rs aS Se Edin 267, 149. 26 
Н.Р. Schneider (construction contract).............. lump sum.. 1, 885, 000. 00 
Public utilities for all the above ргофөсіз............................. 388, 983. 45 


HILTON VILLAGE. 


Newport News Shipbuilding & Dry Dock Co., Newport News, Va. (land 
purchased by realty company): 


Mellon-Stuart Co. (construction contract)..................... fee.. $48, 494. 60 
Blumenthal Kahn Electrical Co. (electric wiring and fixtures), 

В Poet des da cron c ea > ы S VR EE 15, 930. 00 

Field Barker & Underwood (paving, etc.)!..........unit prices.. 112, 121.00 

Loan to the Newport News Light & Water Co. for water, etc. ......... 67, 130. 00 
Loan to the Newport News & Hampton Railway, Gas & Electric Co. 

(electric BET VICO). ossi seeten при но дыз дата veis ERA EE E VER 23, 434. 36 


CAMDEN, N. J. 
(Yorkship, First Haller, Morgan Village, Fairview extension.) 
New York Shipbuilding Co. (land purchased by realty company): 


Tidewater Building Co. (construction contract)............... fee.. $112, 000. 00 

Miles-Tighe Co. (engineering contract, Yorkship)........... do.... 42, 500. 00 

„. K Sabin Co: (Ве аль о ват ората lump sum.. 232, 126. 30 

C. А. Kuehnle (раіпйіпо)................................. do.... 176, 030. 00 

J. М. Knight Co. (plumbing, ranges, etc.)................... do.... 620, 634. 30 

Schneider Sheet Metal Works (metal and sheet-metal work)..do.... 178, 063. 00 

1. К. Comstock (electric wiring and fixtures).............. do.... 99, 470. 00 

E. D. Litchfield (architect). .................... Le cere ees fee.. 27, 000. 00 

I. Hicks & Son (planting) ..........................- lump sum.. 50, 000. 00 

Hugh Nawn Contracting Co. (street improvements)........ do.... 478,817.86 

Lockwood, Greene & Co. (engineers, Fairview).............. fee.. 13, 000. 00 

Mark Haller (construction contract, First Haller)...... lump sum.. 284, 402. 50 

Mark Haller я contract, Morgan Village).......do.... 304, 540. 00 

Fieser, Pencz & Co. (stair тотК)!.......................... do.... 52, 410. 75 

Robert Graves Co. (decorating)!.............................do.... 40, 241.75 
Loans to city of Camden and to privately owned gas and electric com- | 

panies for all public utilities for the above four projects, total........ 516, 151.31 


1 These contracts were made to complete work originally included in general construction contracts but 
subsequently eliminated therefrom. 
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, SPARROWS POINT, MD. 


Bethlehem Shipbuilding Co., near Baltimore, Md.: 
St. Helena— 


Consolidated Engineering Co. (construction contract)..... fee.. 


Riggs, Distler & Stringer (plumbing, heating, and electricity), - 


-әегееегеееееееееесеееееееевсегеееесеееееоееееевееееееоееееееге 


Land purchased by realty company. 

Consolidated Engineering Co. (construction contract)....fee.. 

Н. E. Crook Со. (plumbing, heating, wiring, ranges, etc.. .do.. 

Gladfelter & Chambers (construction store building), lump 
og P MH "EAE 


J. W. DeWitt (papering and painting) !..........lump sum!.. 
Loans to the Consolidated Gas, Electric Light & Power Co. for gas and 
electricity (includes St. Најепа).................................. 


Loans to the Dundalk Co. for sewers and water (includes St. Helena). . 


PORTSMOUTH, N. H. 


Atlantic Corporation (land purchased by realty company): 
National l'ngineering Corporation (construction contract)... она А 
Kilham & Hopkins (атећиесћв)............................ do.. 
Fastern Power & Heating Co. ( lumbing, heating, etc.). lump gum.. 
Loan to city of Portsmouth for public utilities, paving, water, gewerage, 
[n RP ады TM 
Loan to privately owned electric company........................... 


NEWPORT NEWS, VA. 


Newport News Shipbuilding & Dry Dock Co. (apartments) (land pur- 
chased by realty company): 


James Stewart Co. (construction contract).................... Fes Е 
United F lectric Construction Co. (wiring). ........... lump sum. 

John Laura Co. (тоойпр).................................. do.... 
Wells Architectural Iron Co. (ironwork).................... do.... 
Reliance Fireproof Door Co. (аро 8130 2 ТИРЕ ао.... 
Morris L. Ackers (раіпіпе).............................. do.... 
G. W. Binks (р!авїегїпр)........................---......- do.... 
Henry Struble Cut Stone Co. (cut stone). ................. do.... 


CHESTER, РА. 
Sun Shipbuilding Co: 
Sun Village and Sun НІП (land purchased by sawed oe жей 
Price & Johnston (construction contract).. ба 


Rhodes Bros. (plumbing and гапрез)!........... “unit m қ 
Haney White Co. (millwork and stair material)......... до.... 
сартесссСо:Теайпр)ы,-сі%5-еее-есестезіс ажа: ваат do...: 
Nicholson Flectric Co. (electric WINNE) ада етен до.... 
Horn & Brennan (light Ехілгев)!..................... до.... 
Stewart Iron Works Со. (ТГепсев)!...................... do.... 
5. C. Trego (plastering and stucco work)!.............. do.... 
American Paving Co. (street рауіпр).................. do.... 


Chester Shipbuilding Co.: 
Buckman Village (land purchased by realty company)— 


McArthur Bros. (construction contract).................. fee 
Brumbaugh, Simon & Bassett (architects) (including Chester 
lo scat see ———————— seeks eee ој fee.. 
Walter Purks & Mellon (plumbing, heating, and ranges) 
(including Chester Hotel)............ -labor only.. 
O. H. Bauer (interior decorating and calcimining) ( including 
Chester НО сав аи жиеш ааа lump sum. 


$33, 750. 88 
32, 726. 00 


10, 000. 00 


45, 774. 00 
17, 500. 00 


73, 721. 25 
19, 228. 00 


96, 919. 63 
149, 833. 78 


32, 000. 00 
25, 912.96 
10, 500. 00 
61, 353.00 
10, 892. 00 
39, 565.85 
19, 265.00 
15, 550. 00 


82, 200. 00 
186, 992.20 
35, 758.12 
132, 266. 00 
25, 560. 66 
14, 986. 95 
22. 000. 00 
55, 547. 00 
140, 008. 48 


58, 000. 00 
10, 000. 00 


11, 000. 00 
28, 277.00 


1 These contracts were made to complete work originally included in general construction contracts but 


subsequently eliminated therefrom. 
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Chester Shipbuilding Co.—Continued. 


Chester Hotel— 
McArthur Bros. (construction contract).................. fee.. 
J. 5. Thorn Co. (skylight and vents).............. lump sum.. 
William A. Wafer (marblework)....................... do.... 


Levering & Garrigues (structural steel, etc.)............d0.... 
Chester Shipbuilding Co. ансо Өсе.) аео 
Chester Shipbuilding Co. (боЏегв).......................... 
Chester Shipbuilding Co. (installation of steam pipe line), 

lump CUM ties cee rp a ied can соберат обата 

Loan to city of Chester for public utilities, as per agreement.......... 
Loan to privately owned gas сопрапу.............................. 


LORAIN, OHIO. 


Moreno Burkham (construction contract)..................... ee.. 
Koblitz Plumbing & Heating Co. (plumbing and heating), 
lump Вишата hat рЫ ооо ааа e eae 
А. 5. Hecker Co. (street improvement)!............... lump sum.. 
H. Miller (planting and seeding)!. ........................ do.... 
Loan to city of Lorain for public utilities and street improvements.... 
Loan to Lorain County Electric Co. (electric installation).............. 
BATH, ME. 

Texas Steamship Co.: 
L. P. Soule & Son Co. (construction contract)............... fee.. 
Litchfield & Prest (outfall 8ewer)!.................. unit prices.. 
Small & Ingalls (street improvements)!.................... do.... 
Е. А. Rumery Co. (construction contract, school)!......... do.... 
Loan to city of Bath for public utilities and street improvements. ..... 


UNION PARK GARDENS, WILMINGTON, DEL. 


Bethlehem Shipbuilding Co. and Pusey & Jones (land purchased by 


realty company): 
Lynch Construction Co. (construction contract)............... fee.. 
Ballinger & Perrott (architects and engineers).............. do.... 
B. D. Wright (painting and decorating)!............. unit prices.. 
Shapiro & Aronson (light Ехілгев)!............................ do.... 
Union Paving Co. (street ппргоуетеп!в)!..................... do.... 
Loan to Wilmington & Philadelphia Traction Co. (electricinstallation).. 
Loan to Wilmington Gas Co. (gas installation). .. .................... 
Loan to city of Wilmington for public utilities....... o ER аб 


BRISTOL, PA. 
соса Shipbuilding Co.: 


ONG а eter ns cae Е анын ырма aU A LEE 
Stewart A. Jellett Co. (heating)...................... lump sum. 
Wells & Newton (plumbing)................. РТРК о 
Gent Construction Co. (electric wiring and fixtures)......... do... 
Fred T. Ley (general сопбтасбог)............................ fee 
William Gordon (mechanical сопітасіог)................... do 


GLOUCESTER, N. J. 


Pusey & Jones (land purchased by realty company): 


McArthur Bros. (construction contract)...................... fee.. 
Bissell & Sinkler (architects). ...... C ERA do.... 
W. А. Guenther (decorating)!........................ lump sum.. 
Stewart Iron Works Co. (fences)!.................... unit prices. . 
Arthur McMullen Co. (street improvementa)!..................... 
Loan to city of Gloucester for public utilities and street improvements. . 
Loan to Public Service Gas Co. (gas installation)...................... 
Loan to Public Service Electric Co. (electric installation).............. 


10, 000. 00 


16, 274.13 
128, 863. 72 
99, 900. 24 


35, 000. 00 


95, 550. 14 
52. 980. 00 
18, 500. 00 
72, 848. 52 
15, 829.23 


28, 000. 00 
26, 755. 53 
51, 906. 50 
36, 613.30 

125, 000. 00 


80, 000. 00 
10, 000. 00 
29, 234. 00 
13, 610. 60 
234, 427.76 
18, 807. 78 
30, 787. 79 
160, 000. 00 


192, 278. 07 
179, 021. 00 
47, 700. 00 
21, 363. 00 
106, 247. 87 
35, 459. 42 


80, 000. 00 
10, 000. 00 
16, 830. 00 
92. 000. 00 
139, 358. 20 
200, 000. 00 
49, 520. 00 
36, 846. 45 


1 These contracts were made to complete work originally included in general construction contracts but 


subsequently eliminated therefrom. 
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ESSINGTON, PA. 


Westinghouse Electric & Manufacturing Со.: 
Dormitories (land purchased by realty company)— 


William Crawford (construction contract)................. fee.. 
Houses (land purchased by realty company)— 
William Crawford (construction contract)................. fee.. 
D. A. MacGregor & Bro. (decorating)!............. lump sum.. 
Loan to Springfield Water Co. for water supply and distribution...... 


(This loan includes both projecta.) 
JACKSONVILLE, FLA. 


Merrill-Stevens Shipbuilding Co. (land purchased by realty company): 


W. P. Richardson & Co. (construction contract).............. fee.. 
H. L. Lee (electric wiring and light fixtures).......... lump sum.. 
Hooker & Lightbody (plumbing)..........................do.... 


Loan i city of South Jacksonville for public utilities, street improve- 
n Mc clc PM 
Loan through South Jacksonville Realty Co. to gas company for gas 


Loan to Duval County, Fla., for road construction.................... 
PORT JEFFERSON, LONG ISLAND. 


Bayles Shipyard (Inc.) eus purchased by Bayles Shipyard (Inc.)): 
Mark Tredennick Co. (construction contract)................ fee.. 
Public utilities and improvements will be borne by the appropria- 
tion for the project. Electric installation will be furnished. by the 


electric company at no cost to the project. 


WYANDOTTE, MICH. 


MANITOWOC, WIS. 


Manitowoc Shipbuilding Co. (land purchased by realty company): 
Walter У. Oeflein (Inc.) (construction contract).............. fee.. 
Manger & McGucken (street improvements)!........... unit price.. 
Gray Robinson Construction Co. (utilities)!................ do.... 

Loan to city of Manitowoc for public utilities, street improvements, etc., 

including electric ехбепвіоп........................................ 

Loan to Manitowoc Gas Co. for gas installation........................ 


GROTON, CONN, 


Groton Iron Works (land purchased by realty company): 
National Engineering Co. (construction contract). ........... fee.. 
G. A. Wells (street improvementa)!................... lump sum.. 
Loan to borough of Groton for public utilities, street improvements, 
including electric ехђепвлоп................................. m 
Loan to town of Groton for public utilities, street improvements, includ- 
ing electric extensión- вое Виана 


NEWBURGH, N. Y. 
Newburgh Shipyards (land purchased by realty company): 


T. C. Desmond Co. (construction contract)!............... газа тов 
Harper & Guilfoil (street and house walks)'.......... unit price. . 


$20, 000. 00 


30, 825. 00 
12, 550. 00 
15, 000. 00 


25, 000. 00 
11, 987. 80 
48, 964. 70 
100, 000. 00 


26, 113. 21 
15, 031. 49 


12, 000. 00 


19, 879. 53 


18, 128. 57 
45, 514. 45 
17, 854. 64 


47, 198. 43 
10, 000. 00 


99, 500. 00 
12, 977. 40 


25, 000. 00 
25,000. 00 


12, 000. 00 
11, 600. 00 


1 These contracts were made to complete work originally included іп general construction contracts, but 


subsequently eliminated therefrom. 
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TABLE XXIV.—Security held by Emergency Fleet Corporation for payment of sums ex- 
on account of contracts for provision of transportation facilities. 


Revised 
Contract drawn with— Date. | estimated 


amount. 


— —Má— ioc eer < << Ree oe 


Lewiston, Augusta & Water- 
villeStreet Ry., Bath, Me. Рау 15 


Receiver, Bay State Street 
Ву., Boston, Mass. 


Richmond Light & В. Е. Со., 
New Brighton, Staten Island. 


иде 26 | 67,000 


Aug. 28 570, 544 


Public Service Ry., Newark, (fue. 12 

N. J. (work at earnoy, > 7. d nu al 
thern Pennsylvania © Се 

tion Co., Philadelphia, T Sept. 


li 20,189 


819,634 
89, 919 


Do 1,001, 802 
DelawareCounty Electric Со: 5 56, 333 


Philadelphia, Ра. 


Title to all new material purchased at 
estimated cost of. 


$68,974 E mortgage refunding 5 per cent 


bonds of par value. 

Title to all new. material purchased at 
estimated first cost of. 

Receivers’ certificates of face value of 
amount advanced. 

Title to а! new materia] purchased at 
estimated first cost of a lien on rail- 
road company’s earnings, consisting of 
one-tenth of cost power furnished the 
ship-vards during the war,and one-half 
of cost power furnished after the war. 

Franchise, consents, cte., and title to 
work at estimated first cost of. 


Title to street cars of contract cost....... 


First mortgavze bonds of Wilmington & 
Philadelphia Traction Co., at 75 per 
cent of their par value, to the net 
amount of. 

Full title to track ofestimated cost of.. 

Title to power equipment at estimated 
first cost of. 


Title to power apparatus at estimated 


Title to trackage atestimated first cost of. 
Title to street cars at estimated first 


Public Service Ry., Newark, 


N.J. (work at Camden,N.J.) Jarr. 18 | 1,140,780 


me Service Ry., Newark, 


(Yorkship Village 


July 11| 240,000 


United Railways & Electric 
Co., Baltimore, Md. 


Newport News & Hampton 
Ry., on. A о Со., 
Hampton 


July 10| 958,982 


May 21 


Tid - 
ewater Tower Со, Wil 878,500 


on, N Aug. 28 


Charles Swank et al., 
mont, Tex. 

Duluth’ Street Ry., Duluth, 
Minn. 


Sept. 13 
Aug. 27 


Beau- 3, 250 


81,058 


City of Tacoma, Tacoma, Wash.| Sept. 11 | 232,398 


t & Power 
reg. 


Portland Ry., L 


Co. Portland, ушу 13 | 150,329 


Ban Francisco-Oakland Ter- 


NOE. \aug. 16 9, 675 


РЕН рО 


E to power apparatus purchased at 


first cost of. 


cost of. 

Also bond executed bv publie service 
corporation guaranteeing performance 
of contract. 

Title to track construction at estimated 
first cost of. 


Title to street cars at contract cost of.... 
Franchises, conseats, etc., and title to 
track at estimated first cost of. 


Franchíses, consents, etc., and title to 
track at estimated first cost of. 


319, 000 {Fran to street cars at contract cost of.. 


estimated first cost of franchises, con- 
sents, etc. 

First mortgage 6 per cent bonds at par 
value of amount of 85 г cent of 
amount advanced for track and over- 
head and at estimated first. cost of. 

A lien on the power company’s earnines, 
consisting of the profit m the power 
delivered to the shipyard 

Retains ownership and title to 8 second- 
hand cars, costing. 

Title to ferryboat at contract cost of..... 


Title to cars, snowplow, and electrical 


apparatus at contract cost of. 

Title to cars at contract cost of.......... 

Title to track and all other facilities pro- 
vided as estimated first cost of. 

Bonds of Ше municival street car line, 
сине as to Гора! and interest 

y the city of 

value of. 

All rights, franchises, etc., necessary to 
construction and operat on. 


acoma to the face 


Title to trackage provided at an esti- 
mated first cost of. 

АН rights, franchises, etc., necessary to 
construction and operat on. 

Note of the Emergency Transportation 
Co., guaranteed by the San Francisco- 
Oakland Terminal Co. as to principal. 

Interest stock of the Emergency Trans- 
portation Co. of par value. 


2 to street cars of contract cost of.. 


240, 000 
822, 510 
136, 472 


114, 465 
204, 535 


200, 000 


150, 000 


28, 500 
3, 250 
81, 058 


111, 722 
120, 676 


232,400 


145, 187 
5, 142 


9,675 


10,100 
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TABLE XXIV.—Security held by Emergency Fleet Corporation for payment of sums ез, 
pended on account of contracts for provision of transportation facilities—Continued. 


Revised 
Contract drawn with— Date. | estimated Security. Amount, 
amount. 
1918 
San Diego Electric Ry. Со....| Sept. 10 $46,884 | Title to trackage and property.......... $46, 884 
Philadelphia Rapid Transit | Mar. 20 | 2,161,655 | Title to trolley cars, track, and overhead | 2,161, 655 
Co., Philadelphia, Pa. and additional power equipment pro- 
vided at estimated first cost of. 
Philadelphia Вуз. Co., Phila- |.......... 974, 883 |..... бо Е ала OR Ца и 074, 883 


delphia, Pa. . 
Public Service Ry. Co., New- | Mar. 7 687,995 | Title to trolley cars and track and over-| 687,995 
ark, N. J. | head provided atestimated first cost of. 
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TABLE XXVI.—Ez-enemy vessels. 
" AROLUB," FORMERLY “Grosser KURFURST" (Мовтн GERMAN LLOYD). 


h: 
i TR perpendiculars....................... 562 feet. 
Overall оен cuevas Re Sce 580 feet 10 inches. 
CS 62 feet. 
MOAN o6:20 оне аен о 28 feet 74 inches. 
АН "TTE 30 feet. 
ЇПївр!асетеп%....................................- 20,000 ќопв. 
Depth of WONG рањена а байла дал оа ВИА 35 feet 103 inches. 
Tonnage: 
(ОКОВЕ eec — — E DEN 13,102. 
I n PT 7,881. 
usu, И Е О 15.5 knots 
Bunker: | 
ний И 1,990 tons. 
ЗОНИ. а: о о азы ағылады ы ов оо 1, „713 tons. 
Number of propellers EE NAER E T T 2 
Engines S a. 4-expansion): 
ы T CP aq: 274, 41, 59, and 834 inches. 
———— Á——À ЕКШЕ 531 inches. 
Boilers ( (5 doublo-end, 2 single-end, Scotch): 
Grate вш1асе......................-....-......- 697 square feet. 
Heating анас аа сады ыда НЕЕ 25,835 square feet. 
Indicated horsepower. о 


Electric generator sets: . 
1 35-kw., 110-v., С. C., General Electric. 
d 35-kw., 110-v., M. P., Union Works, Berlin. 


Таха ин РЕА ПЕ bres и eL сата AT ЯЕ 1899; Е. Schichau, Danzig, Ger 
many. 
Tons daily fuel consumption at 15 knots............. 130. 
Fuel—coal M equipped for burning oil). 
Steaming radius: 
Days c "—— I —Ó—— p 41 
Kan APT C 14,940 
" AGAMEMNON." FoRMERLY “ Калтввв WILHELM II" (Ковтн GERMAN LLOYD). 
Length: 
etween perpendicularm....................... 684 feet 3 inches. 
Overall. шина Ыра та aedi 706 feet 6 inches. 
Вгеа ЕРГА БЫҚ ОА dide 72 feet 3 inches. 
тай: 
BAG ама ан ыен ы O 31 feet 6 inches. 
MOAI И ае ево ЕКЕ 29 feet 10 inches. 
Піврізсетепі............................ e 25,530 tons. 
Depth ог hold. so ose салта а Ы Rss 40 feet 21 inches. 
Tonnage: 
ОТРОВИ РИКИ И воа Ld sa ыы Қабылда ЕГ 19,360 
Not кедр ыла Е ии А code таны плава vU MU. 
Sell MO" 23.5 knota. 
Bunker сарас!у.....................-.-.......-.... 5,625 tons. 
E uel cia stoi us НИЕ Ли ыы cnn РОР Gere a Avan Ан UM EC са 
Number of ргореПегв.............................. 
зпашща (vertical, 4-expansion; 2 engines оп each | 
На ен P PER 372, 491, 741, and 1121 inches. 
ОКВ а асына oes ра os a tet ee 71 А 
Boilers us double-end; 7 single-end, Scotch): 
Grate вшїасе..........................-......-. 3,123 square feet. 
Heating surface......... Sinus A M а DLE 107,644 square feet. 
Indicated horsepower........................ ..45 000 (total maximum). 
Electric generator веів.............................. 5 85-kw., 110 v., Shunt-wound; 
Union Works, ‘Berlin. 
ВО 1902: Akt. Ges. * Vulkan," 


Stettin. 
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'* AMERICA," FORMERLY AMERIKA" (HAMBURG-AMERICAN). 


Length: 
Between perpendiculars........ .............. 669 feet. 
Overall... онь xs а алсан e ветено 687 feet. 
Ва о ари ви парне а ТЕРЕН 74 feet 3 inches. 
Draft: 
Ма ЖИЛ КОЕЛУ КОГО ОГГЕ ТОГЕ 39 feet 54 inches. 
оаа ао ааа ааа 39 feet 51 inches. 
Бізріасетепі..................................... 40,700 tons. 
Пере ое Wold оао 47 feet 9 inches. 
Tonnage: | 
(ГО а Конкин тасы ЕЕ etu ы ыны БЫ 22,622 
n ЗЕН URN ER 13.637 
ln Me ор Е далар ER 17.5 knots 
Bunker сарасїфу....................---...-....... 5,550 tons. 
Number of ргореПетв.............................. 2. 
Engines (vertical, 4-expansion): 
бСуппа 22 ааа адымда ыы ELE 34, 49, 71, and 100 inches. 
ТОК cso oie is EE 63 inches. 
Boilers (8 double-end, Scotch): 
Grate ET: o R О 994 square feet. 
Hea Їїпрв'їЇасе............................... 39,614 square feet. 
Indicated һотверочет............................... 15,600 
Total тоа пи ое ыы 17,500. 
Electric generator веів.............................. 1 30-kw., 100-v.; B 75-kw., 100 
v., W. Н. Allen. 
БИШ tas И eae 1905; Harland & Wolf, Belfast 
Ireland. 
‘‘ AMPHION,” FORMERLY ''Korw." 
Length: 
etween perpendiculars........................ 428 feet 9 inches. 
Overall: еее 
Breadth (тојдед)................................. 54 feet 3 inches. 
Depth (то1!4ейа)................-..........-.-.----..- 39 feet 4 inches. 
Draft (108064 рым а Ры ЫЛЫ da Deae 38 feet 3 inches. 
Тлерізсешепі>е аа teas EE 45 tons per inch, loaded. 
Tonnage: 
О ОТЕРИ РОСИИ ed id 7,409. 
НАКИ УЧИ ЗИ СИ ek 4,665. 
Summer (dead-weight опв:)................... 8,970. 
SPCC аа iG pa жашала eee Adr EPIO а eod 11 knots. 
Bunker 
Сара Sate ou tears PUE Mie 978 tons. 
а IL А ти Өл ТЕРНЕРА 980 tons. 
fuel. rione: ЕНИ РИЧИ Е ie dea UN өлен qur ИСНЕ Coal. 
Daily сопвитрйоп................................. 62 tons. 
Number of ргореПетв............................... 2. 
Engines (vertical, 4-expansion): 
Cvlinderg.cos suos пиво нерва виа 22, 33, and 62 inches. 
SOG ао REN teu сы E ен шоа мана 43 inches. 
Boilers (2 dovble-end; 2 single-end, Scotch): 
Стае Масе ре оао 349 square feet. 
Heating впгїасе..........................-..... 10,657 square feet. 
Indicated ћогверотег.............................. 3,300. : 
Ба ыссы сқ а алашаны алын 255 1899; J. С. Tecklenborg, Geeste- 
munde 
Total bala, cubic. асе ео ылы тыз 447,455 
Total erain, Сре реек Ене 484,329. 
Total water БаЙавб................................ 1 294 іопв 


Six holds; 6 hatches; largest hatch, 26 by 16 feet; 17 
booms; 10 winches; 5 tons lift. 
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“« ANTIGONE,” FORMERLY ‘‘NECKER” (Мовтн GERMAN LLOYD). 


Length: 
etween perpendiculars........................ 493 feet 3 inches. 
МОРАМ eT ES i ion 518 feet 1 inch. 
Бай Шз concesso uence отво se paquet d 58 feet 1 inch. 
Draft (mean) с-сы aUe EE SE. uis 27 feet. 
Displacement «ЕРЕЕ КЕК e E ET OPEP SS :17,024 tons. 
Depth of bold uoi eese toov sce Vos exerce RE ESTEE 37 feet. 
onnage: 
D —— ИН 9,836 
Месала а 6,199. 
Брбегеолауа Pcr һа тал RN Qe Ed 14 knots 
Bunker сору ———À еее 1,502 tons. 
Вее а ил ва oh таев WEE e ед лаје 2, 115 tons. 
Number of propellers ———————— E 2. 
ri Север 4-expansion): 
ss c E `..24, 34, 481, 714 inches. 
sui. e E 51i inches. 
Boilers (5 "double-end, 3 single-end; Scotch): 
Grate ВОВ аси есі зыта DEM one 419 square feet. 
Heating вштїасе.................-.-.-...-.....- 16,717 square feet. 
Indicated horsepower.............................. 5,500. 
otal MAXIMUM се а сакрива Ee есенен 
Electric generator веів............................. Three 27-kw. а 100-у., 6-pole 
shunt, Union Electric Works. 
Built........ пои овоа ——————— À 1900: J. С. Geesetmunde, Ger- 
| шалу. 
* ARTEMIS," FORMERLY “BOHEMIA,” 

Length м perpendiculars)................... 500 feet 5 inches. 
Breadth (шо1!4еа).......-....--.-..-...-............. 58 feet 3 inches. 
Depth: (00460. sorti eR E eee a EE xL ае 94 feet. 

Drait (loaded): означена ына exa и а ветра 30 feet 23 inches. 
Summer dead-weight (оппаре...................... 11, 925 
Tonnage: 
О озь са сы Ы ыы ria Dis 8,413 
Net saint 5520206 ме И аа Брако 5,247. 
DOCG cactus Е аы: 124 knots. 
Stenminp тайт: нона пра анааан аә 6,300 
Кое sin cous Shin пи ден аа E I ERA E Coal. 
Bunker capacity......... lus fov e шаа Ба быс 1,605 tons. 
Daily consumption... 269-01 ced des новина tats 79 tons. 
Number of ртореПегв............................... 2. 
Engines (vertical, 3-expansion): 
УП OF fone she 220220 но РЕНИН нано le erations 234, 39, 66 inches. 
ОРО КО e T ИСА СИВО 48 inches. 
llc me C "——————————— ар. 2 double-end, 2 single-end; 
E 
Indicated horsepower.............................. 5,600, 5 
ВИЕ оо таванот И eds 1902: Harland & Wolff, Belfast. 
Total bale, сиіс.................................. 699, 906. 
Total grain, сиЫїс..........-............ — — 780,770. 
Water ballast: 5 
Double ђо бо масыз а быны ан ын» 1,530 tons. 
Peaks озонды ыы өзар ЧРИ Ды 2 


INTO ce 2,963 
10 holds; 10 пасва: largest hatch, 15 feet 34 inches by 28 feet 1 inch; 20 booms; 17 


winches, 5 tons 


“Brack ARROW,” FonMERLY “Brack Hawk” (ех “КНАЕТА"). 


Length pamen perpendiculars)................... 408 feet. 

Breadth (molded)................................. 52 feet 6 inches. 
Depth појава Јао ооо etd Ses 30 feet 9 inches. 
Draft (loaded): агави eu ақ тында адай 25 feet 114 inches. 


17508—20—16 
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Tonnage: 
Di M" ое аа АЕ 6,599, 
МЕС а ананас ОЕ аен ДУА 4,14]. 

Summer dead weight tonnage...................... 7,050. 

suc EE 11 knots. 

Bunker capacity, total............................. 1,590 tons. 

Daily consumption............. — — РИИ ау е 46 tons. 

Number of ргореПегв............................... 1. 

Steaming тайійв.................................... 8,784 

Engines (vertical, 4-expansion): 
(УШИ ПР: сос В 24, 35, 51, 72inches. 
УТО 4 PCR" 54 inches. 

О. 22862 аа оче ра АИ 4 single-end ; Scotch. 
Grate сүс т: EM Em 210 square feet. 

Indicated һогверочет.............................. 3,200. — 

ilb. conoci ықы а Ee D E EE E PEDE 1904; Bremer Vulcan Works, 
| есевас 

Total bale, саіс.................................. 330,330. 

Total grain, СШС сасе ааваа окована 356,229. 

Total water һЬаПав&....................-.......-..- 1,144 tons. 


6 holds; 6 hatches; largest hatch, 29 by 17 feet; 18 booms; 12 winches, 5 tons lift. 


“De KALB,” FORMERLY ‘Prinz Eire, FRIEDRICH” (North GERMAN Lrovp). 


Len 
А perpendiculars Қарнақ ызы аа ыы 488 feet 3 inches. 
(Оувга ногата au ends obser вошка нива 506 feet 6 inches. 
Вгеад1Һ.................---.-......-..- m 55 feet 7 inches. 
Drait (Moan corel ete tub eeu ED a DOS 26 feet. 
Пізрізсетеді...................................... 14,180 tons. 
Depth of hold ее НЕЛЕР ТОЛЕ 32 feet 1 inch 
Tonnage: 
бз: - Ж е ЕЕ ғарыда сазара d qe. 8,797 
О аты MM ET 4,812 
uso M CP pe 16.5 knots 
О АГА HET MERO Coal. 
Вилка сарас а ован 1,774 tons. 
Невер Во ыдыска а M em ы Қаша 1,900 tons. 
Number of ргореПегв............................... 2. 
кше, (ужаса, 2-expansion): 
СУБ а р ооо ысқа ыы ы eee 25, ер 52, 75 inches. 
SESA TX rr E E E ETE 
sir зын наци ай шш ри EETAS А end; 2 single -end; 
Scotch. 
Grate вштасе................................. 434 square feet. 
Heating surface................................ 16,792 square feet. 
Twin, 4,000; indicated horsepower, each............ 8,000. 
Electric generator ВО Вриси КАК НЕР 2 100-kw., 100-v., s>unt-wound, 
| German. 
Ван oie oe. cose se teens soo Бани а 1901; Akt. Ges. Vulkan, Stet- 
tin, Germany. 
“Етем,” FORMERLY ‘“ RHAKOTIS,.”” 
Length е perpendicularse)................... 435 feet 7 inches. 
Breadth (molded)................................. 53 feet 2 inches. 
Depth (molded)... oe poA rre ла 28 feet 2 inches. 
Draft: | 
па Стао РНР СР аа да seeds 22 feet 11 inches. 
Богтагигсы ла а у ыи р dc EO rev d Neu E tee 22 feet. 
Po tare ПЕЕ ES 23 feet 10 inches. 
To е: 
p ———————————Ó— 6,982 
Nët pp "PETER REN 4,475 
Dead weight tons. ............................ 8,500. 
SDoDd been sec oda bosse aber um ТИИ Ut dL 12 knots. 
Steaming Тай8::::5552252242222Ҙ-522........:.0-.Х 11,000 knots 
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Bunker capacity РТР DL eee eer 1,620 tons. 
Daily fuel солпвшарШоп............................. 60 tons. 
Engines (2 12 ple pa pansion, Germany, 1907): 

Starboard а ааа на А A 354, 61-25, 421 inches. 
Port —————— ЕРЕКЕ РМЕТ eras Dee areas , 36%, 61% ғ, 421 inches. 
so). re e 3. German-Scotch; 1 American- 

; cot 
Indicated horsepower.............................. 3,162. 
Number of десЕв.............-..--.-.-.------.-.-.. 2. 
Патревъ пас ооо СКЕЛЕТ ши news 29 by 16 feet. 
Passenger accommodations......................... 80 first class. 
р В enses eue aid B. Cohn & Voss, Hamburg, 1907. 
КӨРШІГЕ 5-55 мамы ада mud Ue Balboa, Spain; 1919. 
“FREEDOM,” FORMERLY ‘“‘ WITTEKIND” (Мовтн GERMAN LLOYD). 
Length (between perpendiculars)............. — 383 feet 5 inches, 383 feet. 
ба И дира tos Crus вина dua ene Rabe vade 46 feet 4 inches, 46 feet. 
Depth (шо1!4ейа)...............-.-..-.--.-...-.--..—...- 27 feet, 27 feet. 
Draft (шеап).......................-.....-..- pr 24 е! пи inches, 24 feet 101 
SUMMO ар сасыр ары Иа rd e ES 6, 440 dea d reicht tons. 
пеш Е РИ ИН 9, 674 tons. 
Depth of ћоја.................................... 97 feet 2 inches. 
"Tonnage: 
Do Enn .5,640. 
Neb ett ин ажи emotes marae St A Ere c d DU 
Эрбейсхалы ыма зы d e ra sa ace 11.8 knots. 
Випкегсарас уыз 522545550495 cue. Ea 1,402 tons. 
ROSCIVG ыса Dope ov eode и 835 tons. 
Number of ргореПегв............................... 2. 
Engines (vertical, 2-expansion): 
ии О ТИ 223, 35, and 60 inches. 
ој пари] 2+ саса ыла да атасақ sati сонша 42 inches. 
Boilers p: "dauble-end, 2 single-end; Scotch): 
Grate вимасе аео саса дін cds 254 square feet. 
Heating SUFÍACO. очень 8,206 square feet. 
Indicated horsepower.............................. д, 700. 
Electric generator вейв............................. Two 21.7 kw., 100 v., а. с.; Kin- 
non & Halske. 
Total cargo, һа1ө................................... 310,290. 
Total Cargo; Crass odes пода esr eee n n јата 343,505. 
· Water ballast: 
Double bottoms иен ана 637. 
А — 104. 
Doep tank еза наас 
РРР тер фаст оданда ласы Она ee ал 1894; Blohm & Voss, Hamburg 


uilt 
(5 holds; 5 hatches; largest hatch, 10 hooms; 5 
winches, 5-liít.) 


“Новом, FORMERLY ‘“‘ FRIEDRICH DER GROSSE” (NORTH GERMAN LLOYD). 


Length: 

‘Between perpendiculars........................ 025 feet 3 inches. 

ug MN ——— X 545 feet 6 inches. 
Вгеа вреда ақы ағы бека аа ad uUa pred 60 feet. 

Draft: 

Мед а avec аон ао SCENE MR 28 feet. 

КҮЖҮ КОЛЛЕК ЛОГ ГГ ОГ ГГ 29 feet 64 inches. 
Displacement... —————— nM 11,080 tons. 
Перо holde е зырік оза e maux sona ар ин ње 34 feet 98 inches. 
Tonnage: | 

(ОКОВЕ осень жебеді наты eee Балы Ы 10,771. 

Хеба тана инва а МА и ТЕН 6,854. 

Роб девы aree a ese а быр ЫЫ ЫН 15.5 knots. 
Fuel...... Mop АННА ЕЕ КЕТ ТРИТИКАЛЕ Originally coal, now oil. 


Bunker Capacity алдан сымы тан зыка ен 2,389 tons. 
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Number of propellers........ —  — € 2. 
Engines (vertical, 4-expansion): 
Ovimdet.o s кке ЕУ robe зыта DERE SINE 25, 38, 524, and 754 inches. 
Ое ESE E а нона E RE DNE 55 inches, 
Total capacity: 
OI сызы дов ла ccu DL EL DL НЕ 3,000 tons 
Cubic feet (38 per іоп)......................... 113,972. 
Daily consumption at 15 knots...................... 104 tons. 
Day’s steaming radius.............................. 29. 
Steaming radius. 45524222225 ника EDeNeT Meam eiie 10,440 knots. 


"MADAWASKA," ForMERLY “КоЕкма Упнетм II" (HAMBURG-AMERICAN LINE). 


Length: 


etween perpendiculars........................ 490 feet 4 inches. 
Overall... невин ава ы Ы виот 508 feet. 
В 22 боры таны eve ноја пале РЕЈ 55 feet 3 inches. 
Draft: 
Маай ызы ннн нра E A Сир ли ео wesw knee а eas 27 feet 5 inches. 
Witte Шырын сты Мый саба лиалы сова ыра 34 feet. 
Displacement, full load............................ 15,010 tons. 
Depth of hold «ic. ы 2 са тары ERAS Жа жаз 31 feet 2 inches. 
Tonnage: 
(Diu. PUN 9,410. 
с Же АКИ К ЛӨ Кин он OR НС НЕ 5,764. - 
рева PE 15.5 knots. 
Bunker сарас1бу...........-..-..--.--.5-.--..--9-94%9е- 3,800 tons. 
Number o! propellers............................... 2. 
Engines (vertical, 1-expansion): 
OVINE CPi ы 5 ыттал ааа 25, 36, 52, and 75 inches. 
IALO] 4 ИЕ PT E 55 іпсһев. 
Boilers (3 double-end, 1 single-end; Scotch): 
лалы НТ ТТ” 404 square feet. 
Heat ИН 20,272 square feet. 
Indicated horsepower.............................. 7,800 total maximum. 
Electric generator вейв............................. Four 40 kw., 110 v., d. c.; Siem- 
ens & Schuckart. 
illc P —— —— MO 1907; Akt. Ges. Vulkan, Stettin. 
"MARTHA WASHINGTON,” FORMERLY UNIONE Austr. DI Navin. (AUSTRIAN). 
Length: 
Between perpendiculars........................ 160 feet. 
VOY alleed ешике атин EO ова ра SEA 470 feet 
Втей ината тана момыны А саана 56 feet. 
ПЕШО GON о ао 24 feet 9 inches. 
Displacement сықыры келше же нене Кара оке 12,700 ќопв 
Топпаге: 
СОВЕ а ааа ОИ UMS 8,312. 
еб оова тен кане ы ERU осно 5,379. 
vll ЕЕ PR 17.2 knots. 
Bunker сарасы; оао 1,551 tons. 
Number of ргореПегв............................... 2. 
Engines (vertical, 3-expansion): 
Сува в ла е а наа АТ 27%, 45, and 75 inches. 
OTOKO ае coos ce tease К А 51 іпсһев. 
Boilers (6 single-end, Scotch; 1 auxiliarv): 
>. Orate ое. о Шаа ыс 427 square feet. 
| а Gat SUTIACOS. Rave О И 16,757 square feet. 
Indicated horsepower........................ РЕ 7,218 total maximum. 
Electric generator веіз............................. Two 60 kw., 110 v., d.c., m. p.; 
| Bennet & Lutherford. 
inier 1908; Russel & Co., Port Glas- 


gow, Scotland. 
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‘‘Mercury,”’ FORMERLY ‘‘BARBAROSSA” (NORTH GERMAN Ілоүр). 


On water line sce маманы ырма Ы 527 feet 3 inches 
OVOP QU наре oo cess Dee eee eee ee 544 fee 
ВОО ды дати елаз ыры рны dm DR dE 60 feet 
Draft: 
Mean. о да ое 26 feet. 
"o диви а СЕН ана риби coed VEU E 28 feet 5 inches. 
Displacement ПНЕ ——— —À———— Me 17,114 tons. 
Depth of hold. осека eec Ae ERO E ed Ode e uev DES 34 feet 71 inches. 
Tonnage: 
бао БОТЕН ИЕ О dues ausu Ma S E A S 10,983. 
МӨС сыз алыса ара рон Aca алдын 6,462 
OOO НИ ЕИ Сре НОК 14 knots 
Bunker ор —————— —D € 3,500 tons 
се рю AW Seas utes | EE 2. 
ngines (verti e on У 
А Се Тех среди Е браво 251, 37, 544, 778 inches 
DOK Oy e 54 inches. 
Boilers (5 ouble-end, 2 gingle-end; Scotch): 
Grate вигїасе...................-....--.-.--...- 565 square feet. 
Heating витїасе.......................-.--..-.- 18,620 square feet. 
Indicated һогверотег.............................. 7,200. 
Electric generator веїв............................. 3 е 110-v.; Siemens? 4 
e 


BUI sense cx stoves ео снес 1606; Blohm & Voss, Hamburg. 


“Mount VERNON," FORMERLY “ KRONPRINZESSEN СЕСПЈЕ" (Мовтн GERMAN 
| 110 


үр). 

Berne ретрепдћешагв...................... 685 feet 4 inches. 

ОуегаП...................................... „706 feet 6 inches. 
Брой uoc СЕ о tek ae mainte 72 feet 2 inches. 
Draft : 

оО а ооа 31 feet 6 inches. 

оо и оао 33 feet 1 inch. 
Displacement, full load............................ 29,650 tons. 
Depth of E узи сус Хауа ик ы 40 feet 54 inches. 
Tonnage: 

TORS а ал ва ба қомы ee eee SUUS НЫ 19,503. 
Мек Te ааа зы ад аташы ac. 6,584. 
BDeed НОРМ КИ ен реки о M et А 24 knots. 
Bunker са расту сова га аена ааа 5,452 (опв. 
Number ргореПегв................................ 2. 
Барк s (vertical, 4-expansion): 
Le ine КЕК ТЕТЕ 374, 49, 744, 112} inches. 
Sirok на EE а 1 inches. 
Boilers (12 double-end, 7 single-end; Scotch): 

Grate ашїасе..................-..-.-...-....- 3,123 square feet. 

Heating ашасе.............................- 107, 148 square feet. 
Indicated һогверотет.............................. 45, 000, total maximum. 
Electric generator вейв............................. 5 Пот, 110-у. М. P.; General 

tric. 
ВЕШ ide нысы шаа Ы а қазан каа оно 1906; Akt. Ges. Vulkan, Stettin 
^NANSEMOND," FORMERLY ‘‘ PENNSYLVANIA” (HAMBURG-AMERICAN LINE). 

еви pons perpendiculars)................... 559 feet 5 inches. 

ааа ba ae Mee Е ИИ ЕЕ ар 62 feet 2 inches. 
Drie e а ИКЕ ЫНА 32 feet 8 inches. 

lacemont. oos рат o reU PR E EIE сөзі 25,000 tons. 

Depth of һҺо1а.................................... 40 feet 8 inches. 
Tonnage: | 

plo. сања аси залал А 13, 332 

о. Oed 
PUG) ВОРЕН ТЕРЕККЕ ИТЕ ЛИРА МЕТКЕ си 
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Bunker сора. Р ТА КЕРСЕТЕ ККЕ ЛАР CIL E 2,821 tons. 
Engines (ve реа о и разна: 
ngines Melo expansion 
SOY КЕТЕ ы о A dedans 23, 33, 48, 69 inches. 

Sheba. —— P OR DN SUB 54 inches 

Нона син на нанио лана пина ава tances: 3 double-end, 2 single-end; 
Scotch. 

Indicated horsepower ЖОРТ UNT -...5,500. 

Total maximum. aco Kise nat smeared perra cs -6,000. 
Electric generator вейв............................. 3 110-v.; Allen & Kieler. 
БИ з Ne нон ананас у ен 1896; Harland 4 Wolff, Belfast. 


“Отвкао,” FORMERLY “Prinz Есте, FRIEDRICH.” 


Length (between perpendiculars).................. 10 feet. 


Breadth (molded)................................. 5 feet. 
Draft (loaded ооа ооо ose вое ^8 tect inches 
Depth (molded). ............ v—-—— — КО 29 feet 6 inches. 
Tonnage: 
ТОВА PR E 4,650. 
Neb ud oic Rev eur Тт ot тте кесе 2,920. 
Вревй осыма ИН 11 knots 
Steam ВВАТИВ сы сасыр ы Мы ek ae 11,000 knots 
inr CAPACI сасқан ска peo ани dte Samus 637 tons 
Кобе o o асасы ыма нео саны -840 tons 
Engines vetc xa) ——— аа ыдан 1. 
ngines (vertical, 4-expansion 
uoces de ТИРЕ ИИК, 321, 47, 68 inches. 
Shoko. ——— P—————— ни 471 inches 
ВоЦ GIS Me TP 2 double-end; Scotch. 
Indicated horsepower.............................. 2,400. 
ШИ NEM 1901; Rheinhersts Shipbuilding 
Co. ., Hamburg. 
“ Рипилртнев,? FORMERLY “HERCULES” (Ex “BULGARIA ”). 
Length en perpendiculars)..................- 501 feet 4 inches. 
Breadth (тојдед)................................. 62 feet 2 inches. 
Depth (шо!4еа)..............-.---..-.--..-..-...- 40 feet 6 inches. 
Draft Поааеа)................-......-........-...- 30 feet 10 inches. 
Tonnage: 
лао С сы мымен eed te ыры ыы 11,440 
Месо 005 quet мама ды таша Ба DD 
араса oco с Е ЕНЕ ИН 10 knots 
о ооо E E Соя! 
Би сарасыусзыз арс таран зер ана са 1,138 іопв 
ВОВЕ s codes POP REL рана E SEQ 475 tons 
итро Кы ema КЕ ла и Аа E Stine: 2. 
Ту ады, 4-expansion): 
FOTO бауы ааа ылдары. aes 21, 31, 46, 664 inches. 
Siok ee re eee ene ашы IR 48 inches. 
Boilers 3 double and. Scotch): 
(тгаїе rto БЕРЕД БАЗ 354 square feet. 
Heating ВПС ео ааа 11,680 square feet. 
Indicated horsepower.............................. 4, 
BUG se code арта Gaia ызы НЫ аи ке 1898; Blohm & Voss, Hamburg 
" POCAHONTAS,” ForMERLY “Princess IRENE" (Мовтн GERMAN Плото). 
Length: 
Between perpendiculars........................523 feet 6 inches. 
Overalls. серија ао ЕНЕ ЛИРИ НЕКЕ ОТКА 564 feet. 
Breadth ЕР оса ава ИННИ ИЕК е оао 60 feet 2 inches. 
Draft: 
Маай eis Е ama eie 26 feet. 
АП c EET: 28 feet 6 inches. 
ЮЮївр1їасетеп{.........................----..-.-..- 18,000 tons. 


Depth of Һһо!а.......................--..-..-.-...- 34 feet 84 inches. 
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Tonnage 
Do TM" 10,893 
NOD. ndo so quaque ВИН И 6,443. 
Deed sie oo tee we затво быр Аы eni ve sape ds 16.0 knots. 
торт 3 ри! Е а 1,787 tons. 
cov 1,585 tons. 
МЕ propellers E КИ ESET AE ТКТ т кр 2. 
еще (vertical, 4-expansion): 
ее ба 274, 40, 574, 82% inches, 
ay "rro CU DRE HUN 55 inches, 
Boilers (3 double-end, 3 single-end; Scotch): 
Grate вштасе................................. 527 square feet. 
Heating вштасе................................ 19,764 square feet. 
Indicated һогверочет.............................. ,000. 
Electric generator вейв............................. 3 40-kw., 100-v., shunt. 
НН р АН И 1900; Akt. Ges. Vulken, Stettin 
‘Porto Rico," FORMERLY “Moccasin” (Ex-PRINZ JOACHIM). 
сотон = ИР 370 feet 9 inches. 
Breadth (тојдед)................................. 45 feet 2 inches. 
Depth (појдед).................................. 29 feet 6 inches. 
та set cee дано еби итро сте ets ae cee a Dope 24 feet. 
nl hoo M —"(""—-——— we 4,301 
Wet CONS PCT 2,396 
Dead-weight іопв................................. 5,400. 
Engines. са enn e ru e ебат р» 234, 333, 491, 72 inches. 
БӨКӨ su а шылы да ылы en ME QE e oS 48 inches. 
Bolle а ери ин И tese sse nii 3 single-end ; Scotch. 
орева ка i ышын шешшш нене Fu bea Fed ае sed 12 knots. 
Indicated horsepower.............................. 3,000. 
Steaming radius. ыра Rose cases ee ен 10, 650 knots. 
ior pP T ———— —Ü—— АЕ Formerly coal; now oil. 
Passengers (2 in room): 
| ысы TT 120. 
Third Сай МИНЕРАЛ e Sees Т ТЕРЕ 50. 
“POWHATAN,” FORMERLY "HAMBURG" (HAMBURG-AMERICAN LINE) 
а (between perpendiculars). .................. 499 feet 3 inches. 
n —— — Á— ———— NY 60 feet 2 inches. 
Drie Gao ——— Y € 29 feet 8 inches. 
Пінрізсетепі......-.------..-......--...----.--. 18,026 tons. 
Tonnage 
GROSS 2 сысы ыы анары ыны aC codes даб 10,532 
Мора са ты ае аеро ора ЫЕ а ees 6,420 
рее essere онын наснаасаа 15 knots 
Bunker сарасіу...............................-- 3,500 tons 
Number ргореПегв................................ 2 
Engines (vertical, 4-expansion): | 
СУВО ВЕ ese гово Ses ое 274, 40, 574, 823 inches. 
SiO KOs и T E A EE асараа 55 inches. 
Boilers (3 ‘double-end, 3 single-end ; Scotch): 
Grate вш1їасе..................-....-.--.--..-- 529 square feet. 
Heating вшїЇасе....................-----.-..- 19,829 square feet. 
Indicated horsepower. . ——— ——MÀ 8,000. 
Electric generator ввів............................. 3 Re 100-v., shunt; Dasvel, - 
БІН Шы сезе оро вани ЫМ PLUS 1899; Akt. Сев. Vulkan, Stettine 
“PRESIDENT GRANT;” SAME NAME IN HAMBURG-AMERICAN LINE. 
L : 
etween perpendiculars. ..................... 599 feet. 
Ован ME 615 feet. 
Вгова Ш. 2:29:29 40.  -) b Кж Бан а wi 68 feet 2 inches. 
Draft: 
Moal ——— —— Á— ваа 34 feet 
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Displacement, full 1084............................ 35,200 tons 
Tonnage: 
ТОВВ О E нао Mes ИР ВНЕ зао аа ное 18,072 

Nob. сесмик ев ы E 11,112 
ЭреӨйс:с5 ысы аз енен т ыы лды: 14.5 knots 
Hunc сават c E RN UN ee сан 2,889 tons 

———— ЛИТ АКТ 1......1,585 tons 
Number ска ee на 2. 
ев verti pansion 
бу РИО с iL iS 25, 36, 524, 75 inches. 

me ———— e ———— € 54 inches. 
Boilers 7 ‘double end, 1 single-end ; Scotch; 1 W. T.): 

Grate Оо ре ыы; 592 square feet. 

Heating вш1Їасе................-............-.- 22,928 square feet. 
Indicated horsepower. . сайма оиы лы ы амалды ал acted 7, 500. 

Total шпахіпшп.............................. 7,650. 
Electric generator sets............- uae te caw ones 4 48-kw., 100-v., D. С.; | i 

kw., 100-v., р. с 
Allen & Son. 

Bull: oo аманы ыры М АЧИ 1907; Harland 4 Wolf, Belfast. 


“Princess МАТОТКА,?? FORMERLY “Рвіксевв Апск” (Мовтн GERMAN Lroyvp). 


On water ВО. 522 feet 8 inches. 
Between perpendiculars. . .................... 923 feet 5 inches.: 
Over all....... аа азна неа КАШЫН 544 feet 11 inches. 
Brodie an ОА ТТТ КАР КИЕТІН 60 feet 1 inch. 
перер еа ее AER са ан 34 feet 7 inches. 
Draft MOAN o etu messo vo ENS UE VERIS ааа 29 feet 6 inches. 
Displacement mM AN TC OPORTUNUM 20,500 tons. 
Summer dead-weight tons. ........................ 10,500. 
Depth Of hold... ocio e e Rr EE dice 10, 492. 
Tonnage: 
(ПТОВА она coi шаны қызарады NUMOS ES 10,981 
Nob. ИО а О а кезер оС еда cess 6,068 
6,629 
Total water ballast................................ 4,501 to 
mem 16 knots; 14.7 knots. 
Bunker capacity oo docs oth она 1,787 tons. 
а 222222502 ни нит ан Rud 2,060 tons 
Daily сопвшаорбоп............................... 120 tons. 
Number of ргореПегв............................. 2. 
Engines (vertical, 4-expansion): | 
Суппаетвс а лик плана но а a UST арка 28, 401, 578, and 334 inches, 
ЖАППЫ қаза тас PN А 541 inches. 
Boilers (3 double-end, 3 single-end; Scotch): 
(Grato SUF[SCB ооо 520 square feet. 
Heating вшгїасе...............-...-.......--...- 20,440 square feet. 
Indicated horsepower.............................. 8,000. 
Total maximum. ......... 2 0 e re овоа 9,000. 
Electric generator зз МИНИС БИЯ 3 40-kw., 100-v.; Siemens & 
Halske. 


Classed with Lloyd's. 
7 holds; 8 Bitches: largest hatch, 22 feet 4 inches by 15 feet; 19 boo 11 winches, 
heaviest lift, 17 tons. 


“í SUSQUEHANNA,” FORMERLY “Кнегн” (NORTH GERMAN LLOYD). 


Length: 

‘Between perpendiculars........................ 501 feet. 
Overall... аса ыы Се ese ca Rd c 520 feet. 
Broad осо шаарды 58 feet 1inch 

Draft (mean)................. ———Á— án 28 feet. 
Піврізсетепі...................................... 17,857 іопв. 


Depth: ot Воја ее тауы аланы өзіме ЕЕ 36 feet 8 inches. 
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Tonnage 
t. p ———————— "——— 10,058 
Га CETTE PMID 6,398 
Вреви аа ды ада о асылы ar cence mE 14 knots 
PUG) О С Coal. 
Bunker Сараев: ее ааннара 1,358 tons. 
RSC Ө атаман ае НЯ - 2,127 tons. 
Number ргорећегтв................................ 2. 
Engines (vertical, 4-expansion): | 
 MOVINGCYS liar и атысы ыы ады MESS 233, 34, 484, апа 693 1псћев. 
ЗОО а а авио лови ЧР ЫК 514 іпсһев. 
Boilers (2 double-end, 2 single-end): 
Grate GUTINCE ааа Ы 349 square feet. 
Heating витізсе................................ 14,348 square feet. 
Indicated Һотверотет.............................. 5,300 total maximum. 
Electric generator вейз............................. 3 32-kw., 100-v.; 6-pole, shunt; 
| Siemens & Halske. 
hop o EDT 1899; Blohm & Voss, Hamburg 
*SuwANEE," FORMERLY “MARRE.” 
Length (between perpendiculars)................... 472 feet 5 inches. 
Breadth (таојдед)................................. 59 feet. 
Depth (то!4еа)..........-..-...-.-.--.-------.-.-....- 39 feet 24 inches. 
Drait loaded). сыны ces ey E Eu E padres 26 feet 4 inches. 
Tonnage: 
(ОВЕ cose coU. ап ва I eei I eas 6,493 
МӨ ааа болы ene bee см рт Балара Puer. 3,998. 
Sheed sata a eck ИРНК ДИ НП ИЕ 123 knots 
Obed а ла ЕЛ Е И Coal. 
Bunker сарае у веска heeds ue 1,397 tons. 
КӨЗӨ Өлге кише АЕ ада аты таға СНЕЖЕН Сена 1,778 tons. 
Number ртореПегв................................ 1. 
Engines (vertical, 3-expansion): 
Сур Дера с cece нага ври прев 32185, 52%, and 86% inches. 
б{тоКе..................-..-..-.....--.-----...99тду ПОНОВ; 
hin оа Илић зна eds da UMEN 4 single-end; Scotch. 
Indicated horsepower...... — M— tees 3,800. 
ИНТ И ОО ЕЕЕ DE 1913; Bremer, Vulcan Works, 
Vegesack. 


“Von STEUBEN,’’ FORMERLY “ KRONPRINZ WiLHELM" (Мовтн GERMAN LLOYD). 
, 


Length: 
Between perpendiculars........................ 635 feet. 
Overall. прса ваа scars ыы БАО 663 feet. 
Breadt: id. ТОВЕНЕ ИК ое оо ни TS 66 feet 
тай; (Mean) со са тақы а caudate рае 30 feet. 
Displacement.) осо ооо ши 23,500 tons. 
Depth of Hold. esc ин АА ЛЕ iei eds 39 feet 34 inches. 
Tonnage: 
КОВ аеро а ар ва не ЫШ ыша қысы оли 14,008 
Е ала а DE 5,162 
Ji а а а vL 23 knots 
PUG Cte МИНИ НИ атасы дыны И ық Coal. 
Bunker сарасї{у....................-..----.-..--.- 4,973 tons. 
Number ргореПетв................................ 2. 


Engines (vertical, 4-expansion; 2 Н. P. cylinders, 2 
L. P. cylinders): | 


bitis о PE 344, 69, 983, and 1023 inches. 
БОВ занесна нова REID оа аена 71 inches. 
Boilers (12 double-end, 4 single-end; Scotch): 
Grate вштізсе................................. 2,703 square feet. 
Heating вш1асе.....................-.---.....- 93,862 square feet. 
Indicated horsepower.............................. 35,000 total maximum. : 
Electric generator вей............................. 4 82}-kw., 100-v. M. P.; Union 


Works Berlin. 
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TABLE V.— Vessels operating in trades which do not have United States ports as terminals. 


STEEL. 


Dead- 
Vessel. weight 
tons. 
STEEL. 

Ергетопб..................... 9,500 
ОЗКа та асе нава 9, 400 
ӨшіпВа....................... 9,400 
Yambill...... ные 6, 300 
Мопаззез......... банова SE SÉ 5,409 
Puget Sound.................. 7,500 
Lake Fabyan................. 4, 155 
Western Star.................. 8,608 
УУ [о ода И И 7, 300 
Western Maid................. 8, 594 
ONG осека Аи 9, 330 
Western Plains.......... isses 8, 594 
ДО и ре 7, 825 
West Chatala........... мине 8,438 
Gunston Hall........ а 9, 400 
Нойшта................... ....| 10,000 
Louisville Bridge.............. 5,075 
СазПефоут.................... 5,000 
Dade County...............-- 5,075 
Chickamauga................. . 6,000 
Сааагеа....................- 3,694 
С1утоп&$..................-... 3,101 
ө ЕатТаг.....+».5»5$.554.4- 4,050 
Lake Опата.................. 4,500 
Doylestown.............- «ee 3, 702 
Daddopeak....... — — 3,800 
аке Ғашк................... 4,050 
Lake Farmingdale....... NOM 4, 050 
Lake Gitano.......... Raus 4, 050 
Lake Fielding................. 4, 050 
Lake Gilpen.................. 4,050 
"p roo SES TOM MES 3,6% 
Lake Gebhart.......... € 4, 050 
Cathlamet..................-- 8, 800 
Quinnipiac.................... 8, 800 
West Maximus................ 8, 800 
Moravia Bridge............... 5,075 
Nantahala......... — 8, 800 
Ponta... овен ои» 5,075 
American Press............... 7,825 
Virginia Bridge............... 5,075 
THDD. ео да 8, 800 
West Segovia................. 8, 800 
Winona County............... 9, 600 
Daniel Webster............... 12, 500 
Eastern Cross. ................ 6, 800 
BObnwyn...-cawetesusswénsuass 7,381 
Lake Gakona................. 3,525 
Chamberino................... 3,670 
Ти роја сане oss 5, 357 
јеку лао А ИВ 5, 182 
TONGS. ааа ные. 5, 075 
West Pocasset................. 8, 800 
Lake Fernando............... 4,050 
Са!П0%22254ы44255255%%55%6е45% 5,075 
Schoodic............. КИКА 7,825 
West Saginaw................. 8,800 

WOOD. | 
МиазКе(о...........--......... 3, 875 
ЕРКЕККЕ 3,575 
МапайЧа................--5-5-- 3,688 
Firth Cliffe.............. КИНИ 8, 822 
Assinippi....-..............-.- 5,259 
DPI M 6, 890 
Lake Gilta.................... 4,155 
M6]8V6.. ce cue equszéSesteeEs 3,688 
Aspenhill..................... 3,565 
ЈОВО ооо вале vid à 3,870 
О КАКВА с асасын 3,688 
Lake Gratis................... 4,165 
Opolikä гаен 56502 5,075 
ОТЕЛЬ 3,688 
Вгоптрбов.:.2..-><<-%5%>-4<»4 3, 665 
117125 mE 3, 870 


Service allocated. 


Calcutta/Oran. 
Havre amburg/Plate. 
о. 


Do. 

Do. 
Plate/Hamburg. 
Singapore/Calcutta. 
Montreal/Antwerp. 

о. 


о. 
Calcutta/Italy. 
Buenos Aires/Dunkirk. 
Tampico/Brest. МЕ“ 
Progresso/United Kingdom/Havre. 
West Indies/Mexican po uropean continental ports. 
о. 
Palo Alto/Cuba/Lauskrona, Sweden. 
Oriental Feeder Service. | 
Do. 
Do. 


Do. 
Shanghai/Hongkong/Calcutta. 
о. 


о. 
Arica, Chile/Honolulu. 
Sydney, Australia/Europe. 
Buenos Aires/west coast Italy. 
Cadiz/St. Johns, Newfoundland. 
Uleaborg/Ostend. 
River Plate/Barcelona. 
Porsgrund/Hull. 
Port Talbot, Wales/Alexandria. 
Huelva/Hamburg. 
Saigon, China/Cuba. 
Saigon, Саше nO EE. 
Delagoa Bay/Port Said/Oran/Marseille. 
Bahia Blanca/United Kingdom/Gibraltar. 
САН СИ ong LE 
Karachi г 
Port Hastings, Nova Scotia/Norway. 
Skelleftea, Sweden/Preston, England. 
Blythe/Copenhagen. 
Trangsund, Sweden/Alexandria. 
Rafso/Dunkirk. 
Constantinople/England. 
Port Talbot/Aalborg. 
Frederickshamn/Hartlepool or Sunderland, 
шек ај а Africa. 


United Kingdom/Scandinavia. 
Novae Scotian ports/United Kingdom. 


0. 
Calcutta/Singapore (to make 2 consecutive trips). 
River Plate/Barcelona. 

Kotka/Dunkirk. 
Swansea/Denmark. 
Swansea/Copenhagen. 
Swansea/ Alexandria. 


| Swansea/ Marseille. 
Swansea/Lisbon. 


Frederikshamn/United Kingdom. 
Porsgrund, Norway/United Kingdom. 


| Cardiff/Malta. 


Wales/ Malta. 
Tyne, England/Copenhagen. 
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TABLE V.— Vessels operating in trades which do not have United States ports as terminals— 


Continued. 
STEEL—Continued. 
Dead- 3 
Vessels. weight Service allocated. 
tons. 
woop—continued. 

Aimwell...................... 3,416 | Blythe, England/Aarhus, Denmark. 
Саріпев....................... 3,575 | Bona, Algeria/Cork or Hull. 
Сагїбой.............-----.---- 4,005 | Port Breira, Algeria/Newcastle ог Tyne. 
Dardania..................... 8,575 | Cartagena, Spain/Garston. 
МАРО. odo us 660 | Philippine interisland. 


Grand total (78 vessels). 461, 695 


TABLE VI.— Managers апајот operators, by classes. 
STEEL TONNAGE. 
Dead- 
Class and managers and/or operators. weight p 
tons. gers. 
Class Мо. 1 (350,000 dead-weight toms and оуег)................................................1......... 
Class No. 2 (300,000 to 349,999 dead-weight tons): 
Barber Steamship Lines: „соса нос vce ce sow ew ien esse stiatieswuiecsccivetwceacsde 344,197 |......... 2 
Class No. 3 (250,000 to 299,999 dead-weight tons): 
Steele, J- В, Woy & СО. ль невине ован а нан ба јЕ 263,993 |.......... 
Class Мо. 4 (200,000 to 249,999 dead-weight tons): 
American І4пе................................................................ 163, 516 37,000 
Munson Steamship Ііпе...................................................... 186, 422 33, 980 
New York & Cuba Mail Steamship Со........................................ 216, 504 7,050 
ji УЧЕ ————————Á—————MÓ € 566, 442 78,030 
Class No. 5 (150,000 to 199,999 dead-weight tons): | 
HU AH О. 158, 133 |.......... 
Cosmopolitan Ship Сое а рн асе 186, 209 |.......... 
France & Canada Steamship Согрогабіоп..................................... 153,930 |.......... 
Livermore, Dearborn. & Сб:;;-.252225.-:-2--555%-->%5:25555545%542265%6 овоа 157,436 |.......... 
Moore & McCormack (Іпс.)................................................... 150,920 |.......... 
Расте Mail Steamship Сб.2::--...225.2.2-.24-225-:-ы-ы-522-2-225. 1... 179, 946 
Pacifice Steamship СО ооо ое ——— 
Strachan Shipping CO c — ———— —— —— e 
Struthers & ООВ а авва невине нато eq бави наивен lerem 
Williams, Dimond & Co.....................- АНИ ГИ СИ ЖАНА MELDE eee tess 
кл сі ЕКЕ — ани ТАС ЕТӘ 
Class No. 6 (100,000 to 149,999 dead-weight tons): 
Green Star Steamship Со..................................................... 
Harriss; Mari Со оа сонови орев тесе cd poetis Quse еди 
International Freighting Согрогацоп.......................................... 
Kerr Steamship Согрогабіоп.................................................. 
Lykes BIOS... o аа имена РАНИЕРИ 
Oriental Navigation Со....................................................... 
Ко 
United States & Australia Steamship Со...................................... f 8,500 
United States Ттапверогысор; лоза алая: 109,200 |.......... 
uunc) сасады ды мыс РЫН у ГИ АА СГ 1,069, 491 | 18, 100 
Class No. 7 (50,000 to 99,999 dead-weight tons): 
American Shipping Согрогайоп............................................... 14,128 |.........- 
Atlantic Transport СО -iese а praca tn Е rumen ына ива tune cas амин 99,711 |.........- 
Baltimore Oceanis Steamship Со.............................................. 1022 |.........- 
Baltimore Steamship Со. "--—-—-—-—————É————— 55,346 |.......... 
Black Diamond Steamship Со................................................ 74,745 |.......... 
Blake; А СО. 3204 |.........- 
Columbia Pacific Ship Со..........---..-...--.--:---%%%52%-<»<<е-%5-% наана 63, 400 |.......... 
Dollar, Robert СО 58, 645 |.......... 
Elwell; J. W- СО 70, 238 |.......... 
Emery, J: Sep СО асы ызасы атын а 61, 621 |.......... 
General Steamship Со......................................................... 50,010 |.......... 
Luckenbach Steamship Со...:-....-:-.-..-...--.-.-.-.---..:2---:-422->2.--4< 72,842 |.......... 
Mallory; ©. В. Ме СО ера 14021 оаска 
Mississippi Shipping Со....................................................... 68,241 |.......... 
National Shipping Согрогайоп................................................ 53,851 |.......... 


17508—20—17 
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TABLE VI.— Managers and/or operators, by classes—Continued. 


Dead- 
Class and managers and/or operators. weight 
tons. 
Class No. 7 (50,000 to 99,999 dead-weight tons)—Continued. 
New York & Argentine Steamship Со......................................... 59, 900 
Raporel Steamship СО. оао ор ебек SEE ua E TE ERA ES 57,884 
Sgitcovich, S., О ован ее. 86, 194 
Sigsbee, Humphrey & Со.......... p ecd dae И ELLE odd Deus аланы 53,858 
South Atlantic Maritime COFDOFBLIOD аон наанаа ша EN a 52, 665 
Бр е, С. H., & SONS а а аи coe hen ала адай о е Цане 86,906 
Sudden & ChristengSOn.. o имам а ысы ro RR ааа овоа аи аи 51, 256 
Texas Transportation & Terminal Со......................................... 93, 415 
Thordyke, Trenholme & Со................................................... 52,882 
Tracy, МНО ое 74, 450 
United States & Brazil Steamship ІЛпе....................................... 50, 497 
Waterhouse, Frank, & Со..................................................... 79, 900 
West India Steamship Со..................................................... 59, 133 
Williamson & Капета а ос awh is ви een асым тысына ies we обата аралија 75, 459 
Winchester, J. H., & Q0... oo а оа nere cec а аи аи 72,525 
ТОНА ———— —— '——— И 1,967,355 
Class No. 8 (25,000 to 49,999 dead-weight tons): 
Atlantic Chartering СО 28, 198 
Atlantic Gulf & Pacific Steamship Corporation, of Baltimore.................. 34, 976 
Atlantic & Pacific Steamship Со.............................................. 7, 428 
Callaghan, Atkinson & СО: ее аманы» 28, 486 
Carolinas Соз лан бале ааа пен сас ыс > 34, 939 
Clyde Steamship- Co:s- conica рае арына qid ЫН UOS до 28, 005 
Coastwise Transportation Со.................................................. 36. 427 
Crowell & ПИО osc. а тен па алы асары қадасын ық ај e тылы ыы 29, 164 
Cummins, A. D. СО 29, 294 
Earn Line Steamship СО оао е аа NE кен 39, 875 
Evans, EC, 4 ЗО 21, 600 
Export Steamship Согрогабіоп................................................ 47,925 
Export Transportatton Со.................................................... 27,575 
French American Ыб ........ 9 9 nie оао 27,781 
Gaston, Williams & ҮУіріпоге................................................. 40,177 
General Navigation Co................. КЕК eie КИ A dn КУЛ od ТОННА 39, 875 
Grace, W: Нове СОсак сы ыса лардан тада зында ара дарена 30,320 
Hasler, Robert Сб: саласы нарт ЕК ы ұза Да Сега даките 38,629 
Hasler Brothers Снег соо vena wae we оа аана порано ибн cass , 980 
Los Angeles Pacific Navigation Со............................................ 35, 200 
Mallory Steamship СО. сори асам лысын занды ШЫ сови рот нов ша 33, 484 
Matson: Navigation Сон. 49,350 
McCormick & McPhersone ас сира меана аан оо ар ана ида атын 37, 214 
Merchants Navigation Со.......................................... ПРВА 31, 
Меги: Ac Сонда ганне а 29,625 
New York & Porto Rico Steamship Со: зоого саана ыра Кико 39,238 
Pape: Јопав veeee cece аана ЕЕ аккан saves 31, 495 
Potter Transportation бСо,:..-2.-2.%:-5-52%%5:5549»5555-5255%5:58-%22%е%266246» 26, 400 
Richards, С. В. О а. 26,225 
Seager Steamship |o e PTT TR 40, 600 
Southern Steamship Со. сеооа овоне сасе ааа нона 25,485 
punt АХ: SOW соса ее о еее. 27, 575 
States Marine & Commercial Со..2.22.222.2.2..2....2...1л44......1.1.2..224.1.04. 27,187 
SWAVNO & Ноу б ане анана а Аа КИ НАС ЛИ КАА 32, 600 
Tampa Inter-Ocean Steamship Со............................................. 44, 545 
Trosdal, Plant врта вон а са оса ни свеца вени ео вонь 30, 875 
United Кеци Сола сесии ни eeu ОЕ и вета сон соино ананас 2,372 
United Steamship ДҚ ТРБИЕ ооо ТЕРЕККЕ cs ооа 39,264 
‘Warren Transportation Со.................................................... 32, 000 
Waterman Steamship Сб;->ы-.5.:.2-5-5-2-:545%556%5»%5%522%%52%%е%%5%455ж- жән 47,788 
Му 6556]. Пита с СО: огрев реа деин ыы e Enae Ын 43,760 
Windward Island ІДП6.;.;.--2...-----Г-->>-:----%<».5<5---<5-<5-55252е%2-; 22 ,840 
О а А бө Нық ИИ 1, 437, 336 
Class No. 9 (0 to 24,999 dead-weight tons): 
American Metal Transport Со................................................. 13,751 
Baltimore & Carolina Steamship Со........................................:... 3, 364 
Blue Star Navigation CO. сасе на sexe корее 8,310 
Campbell, А. В. Ao T -————-—————————"—————— ње 7,825 
Caribbean Steamship бое раса teense 11,625 
Elder Stell Steamship UO... ранае ннн ово Басаев ганаа аан 8,700 
Gilmarine Сб.-2------<--«<<<--<2%5<-е%%>65<еее<же И ЕЕ 4, 050 
arandfeld, W. J., «Воп ааа ое океаны 5, 075 
Gulf Export & Transportation Со............................................. 4,050 
Gulf & Southern Steamship Со................................................ 8, 400 
International Maritime Согрогайоп........................................... 9, 125 
Intercodst Steamship СО. в сы рода неа E EE , 909 
Jacksonville Shipping Согрогабоп............................................ 7, 565 
Jorkes БібатһІрСО:-:::>..-2>2::-5%54-25>-425225%5%24-4%6%%52%%6%%55%%0%522% 8,100 
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TABLE VI.— Managers and/or operators, by classes—Continued. 


Class and managers and/or operators. 


Class No. 9 (0 to 24 2 dead weight tons)—Continued. 

Lind Navigation Со..........................................4.7......... 
Ботов № CO аа онаа ооа ока ненени AE 
Merchants & Miners Transportation Со....................................... 
Mobile Liners (In (In бысты қық ——————— "————— Керооз 
New England Fuel & Transportation Со............................. авы 
New Orleans & South American Steamship Со................................ 
North Atlantic & Western Steamship Со...................................... 
Northern Steamship Со. (Іпс.)................................................ 
Norton; Lily & Сб ноокас касно вынас ааваасаа ces 
Oceanic Navigation СО ING БГБСЕЕЛИОЕЕРЕЕАН ИИ АРНЕ 
река Рату Gor ИК DUUM BONN ое одеа 
aragon Shipping Согрогайоп................................................ 
Patterson, Graham & С0-.->-:-.-<-.-2-».-->:»-%<%><<в<»<%2%-52%»%>25%%өөө4525 
Pendleton Bros ое КЕТЕ ОЕИЛЕИЛЕНЕЛЕКЛЕКНЕКЕКЕКИИНИКЦИКИКИНА 
Phélps ВтоОвсы:; 2222225. 55057% 5% оо cesssws'scudecuneceseceseeussas 
Pioneer Steamship Co................... И € на 
Port Arthur, Texas, trang-Atiantio Lie t c шс 
Ripley, Daniel & Со: . осе ересь ee ees aeos новиве еони невине 
Rowers & ОБЬ: коњице жаз жа жже лед ыра саат ен ние 
Seaboard & Gulf Steamship Со................................................ 
ӨШ & Terry (Ino). ....- oce eee eur ve AE КИНА MRNA MEME DES 
Bpleb, W; F & СО. Hc 
States Marine Co. of Baltimore..........-----eccccccccccoccocce ИИ 
Susquehanna Steamship Со................................................... 
Termina] Shipping Со........................... а р ака Us PNE 
Tropical Steamship СО: еее ооо аа онаша авага 
United Transportation Со..................................................... 
Van Heynigan Brokerage Со.................................................. 
Wells, George H., & Co.................... — Sud jetssdowseeeeeuSeneseyeues 
Western Steamship о ХАК КЕНЕН ИИ —á 
Whitne J.F ,& Co е-әееезсеееегсееесееоеегеееоеесееоооее әееегегеееееееееее ЖКХ Я) 
Wiest, W. R., Оба ET а. А МАКА castos 
Williams Steamship js EE cT 
Wyman Steamship Co..................... а ован КРИ И КИ АОРТИ РЕА 


ПРОБА Ec оные en ӘНЕ 
Class No. 10 D (ugs and parges); 


Tugs 03, 
(1888 Nó. 11 [е under charter): 
Tonnage charter— 
Atlantic Fruit Co.................. о RD ME gue 
United Fruit Cos освоји токови ииенњани викати њени ааа 


Тоїа].............- ынан Бақылайды ыы VEU E EXE CREME EDI UK aU E 


Bare boat— 

American Merchant Mariners (Іпе.)....................................... 
Baltimore & Carolina Steamship Со....................................... 
Bull Insular Steamship Co..................... жазса ове расата авио 
гата ВОО СО оао нна еннен новава 
Еоз, УЛОВ аа ое LE 
French American Line............... сама Soda ЛЕТИЕ КЕГЕ 
Italian Star Steamship ІЛпе............................................... 
International Bureau of 8аррИев.......................................... 
International Maritime Согрогабіоп....................................... 
Luckenbach Steamship Со................................................ 
Pioneer Steamship Со...----2--.-5>>%5»5--<5<>%4-ь5е5%452%%4%еө%%544ее%%%е» 
MG Steamship СО. о оосо оніо ок скока вени eu ed qu pA 

Wyman Steamship Оба ос кин неа 
United States Mail Steamship Со......................................... 


т-е-еееегсевееееегесееетееетееоееееесеееееоееотееоееееееееееоеееееееоеесее 


Total , 
Steel tankers managed and/or орегайөд...................................:.... 690, 437 |.......... 
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SCHEDULE 1.—Statement of general cash and cash funds as at June 30, 1920. 


General cash: 


б) In United States Treasury.................. $56, 244, 906. 58 

b) In Danke. oisi а eR ал ва а Ee 710, 074. 01 

ој In Тапа o nocens тасына e tears 10, 420, 817. 05 
Total general сазһ............................--......... $07,375, 797. 64 

Oash"funds: 

d) Impreso EE ымы ELDER PS 15, 311, 586. 26 

e) 1пвйпгапсе.................................. 7, 003, 772. 37 

WOFEHI ыз за т ine y au ex РАНА 681, 980. 47 

1) Recruiting вегу1се......................... 741, 628. 53 

Treasurer's revolving........................ 878, 242. 04 

1) In escrow for restrictions against vessels..... 639, 177. 12. 

Ва Trust, for ship construction. ............... 333, 788. 30 

ось ем вара Ma Феја 3, 581, 979. 00 
Total cash funds...... клы на ааа лас cee ee eres 29, 172, 154. 09 


Total ве eneral cash and cash funds (to 
ША ооо сада мы, Оки . 96,547, 951. 73 


‚ SCHEDULE 2.—Statement of accounts receivable as at June 80, 1920. 


Item. | Billed. Unbilled. Other items. Total. 


ee, ff eee 


A | Accounts receivable: 
Fore.gn соса 


И dii dina $316, 746. 80 $680,000.00 | $8, 745, 352. 18 
French High Commission. 286, 541.75 |...... "MU ; 15 
ку aee neis eu E ER 309, 518. 88 238,208,50|................ 547, 725. 47 
kasi НИ aaa 26.01 > 990.88 |................ 25,016. 89 
ишо for Czecho- 
———— СУВ 1, 383, 782. 22 56,512.78 |................| 1,440, 295. 00 
Switzerland ЖЕРЛЕ КЕГЕН 5,354.93 65,699.18:......2:.--.-. 1, 

IAM ice saan ан 4, 960. 92 9,366.00 \.........-...... 14, 320. 92 
Holland. ео еее Sore EE 1,712.98 Е ар 1, 712.28 
Өз,ейеп...................}..........---.. 12,456. 98 |................ 12,456. 98 
Denmark ОНИ РЕ 1, 052. 97 ................ 1, 052. 97 
Great Britain.............. 892, 147.24 | 4,020,484. 90 ................ 4,912, 632. 14 

Total accounts receiv- 

able, foreign Govern- 
шеп{з8................. 10, 630, 935. 33 | 4,747,231.31 680, 000.00 | 16, 058, 166. 64 
В War, Navy; and other United | 
States Government depart- 
ments— | 
Wal cis гер ные реа 19, 551, 429. 44 | 11,563,526.17 6, 685, 396.69 | 37, 800, 352. 30 
ео "718, 179.05 | 1,815, 702. 58 20, 395. 50 | 2, 554, 277. 13 
Railroad Administration. . 1, 146. 23 99,400.80 |................ 100, 547. 12 
Philippine Islands......... 752. 87 35.510. 15 !................ 36, 268. 02 
Все О 14,650. 83 10,104.48 |. cies cer корен 24,155.31 
Federal employees com- 

pensation................ 542. 93 808. 46 |................ 1, 351. 39 
Тгеазшгу...........-......|--.-.-......... 228.00 |.......-.-....... 228. 00 
United States customs, 

625. 00 


Now York.. ызы ҚЫ pa ow анааан RAM LE 625. 00 


Total accounts receiv- 
able, War, Navy, and 
other United States 
Government depart- 


шеп{8................. 20, 286, 701.35 | 13,525,285.73 6, 706, 417. 19 ! 40, 518, 404. 27 
C Otuer accounts recei vable— 
e Panama Railroad Co...|............... 92,079. 17 |.........--...... 92, 079. 17 
2) American Red Cross... 184,289.49 | ; 157,997.87 ................ „287. 

3) Belgian relief.......... 296, 179. 28 196, 795.46 |................ 492, 974. 74 
4) Freight сЇаїшз.........|...............|.-......-...-... 74, 041. 69 74, 041. 69 

5) Cash advances to em- 
DÍOYO08 oe И cus esas dee aes) САТЫ 15, 496. 35 15, 496. 35 

(6) In suspense, ships 
under charter Іітө.......|............... ............... 41,395, 388. 53 | 41, 395, 388. 53 


(7) In suspense, ships re- 
conveyed at 008&.........1...............1............... 6, 198, 742.69 | 6,198, 742. 69 
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SCHEDULE 2.— Statement of accounts receivable as at June 30, 1920—OContd. 


Total accounts receiv | 
able (to Exhibit A)....: 32, 719, 666. 66 | 83, 192, 307. 37 | 177, 880, 584. 11 


= Billed. Unbilled. Other items, | Total. 
| Accounts receivable—continued. 
| Other accounts receivable— 
continued. 
(8) Interest | purchased 
on Liberty loan бопда.................|............... $3, 334. 58 | ‚ 334. 
(9) оо арк локомотива QA URBE 125,476.58 | 125, 476. 58 
(10) Operators’ accounts. .:............... $62, 998, 736. 34 |................ 62, 998, 736. 34 
| (11) Sundry debtors....... $1, 321, 561.21 1, 474, 181.49 | 122, 681, 686. 50 | 125; 477, 429.20 
| ----------------|--------------------------------- 
| Total other accounts я 
| receivable............. 1, 802, 029. 98 | 64, 919, 790. 33 | 170, 494, 166. 92 | 237,215, 987.23 
| 
| 


293, 792, 558. 14 


SCHEDULE 3.—Statement of investments ав at June 30, 1920. 


Item. 
А, и 
tes due оп тогіраре........................ %5, 625, 000. 00 
Mortgage 10оапв.............................. 11, 408, 728. 00 
Other mortgages receivable................... 575, 744. 27 
Tota Бы 72 ЕГЕТТЕ ТИЕ PRSETER: %17, 609, 472. 27 
B. United States Liberty Ђопав ae 1, 132, 057. 50 
С. Loans to contractors building dry docks and marine railways. ..... 11, 289, 098. 09 
D. Other іпуевітепій......................................2....... 886, 960. 00 
Total investments (to Exhibit А).......................... 30, 917, 587. 86 


SCHEDULE 4.—Statement of materials, supplies, ship stores, etc., as at June 80, 1920. 
Кет, 
A. Inventories, current property, etc.: 


1. Inventories...............- ccce $119, 102, 855. 85 
2. Current ргорегбу...................... 13, 787, 372. 04 
3. Lumber storage уагдв................... 1, 524, 495. 27 
Total inventories, current property, etc.................. $134, 414, 723. 16 
B. Stationery, supplies, etc.: 
LOCKS MENOR" и Маса eee eee 179, 302. 02 
C. Otter gear: 
1пуепфбопев........................-................--... 371, 765. 20 
D. кашу construction: 
. Under construction.................... 4, 965, 078. 54 
2 Мастипегу о рны рено 617, 196. 11 
3. Requisitioned turbines................. 8, 232, 758. 68 
Total machinery construction....................... cee 13, 815, 033. 33 
E. Vessel slop сһеві.....:........................................ 43, 348. 18 
F. Coal and fuel ой.............................................. 1, 221, 770. 54 
G. Surplus and salvage: 
Property, appraisal виврепве............................... 26, 861, 202. 78 
H. Supply в sales: 
бына анына қыраны нақты M 2,115,861. 66 
I. Not otherwise classified: 
Propet ye oes Setanta ТАКТ AeA 3, 600, 000. 00 
Total materials, ейс..................................... 182, 623, 006. 87 
J. Less ense: 
1. Certified materials...................... 38, 551, 580. 67 
2. СапсеһПайоп............................ 671, 128. 55 
Total вовренне 2-а ало и нов и ты а 39, 222, 709. 22 


Net materials, supplies, ship stores, etc. (to Exhibit А)... · 143, 400, 297. 65 
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ScHEDULE 5—Statement of purchase, construction, and reconditioning expenditures on 
owned vessels as at June 80, 1920. 


Item. 
A. Purchased vessels: 
American уеввејв....................... $1, 447, 088. 51 
Austrian уезгеів........................ 10, 397, 510. 91 
Japanese уеввејв........................ 30, 625, 982. 00 
Total purchased уезвеів................................ $42, 470, 581. 42 
B. Requisitioned lake and other vessels afloat. . . ................ 31, 502, 787. 19 
C. Requisitioned on ways and completed by Emergency Fleet 
COEDOIALIOD. 22 616 о sce bres аза Ы аза атал ода 462, 528, 360. 60 
D. Contracted for by Emergency Fleet Corporation: 
1. Steel уеввејв....................... $1, 791, 921, 226. 70 
2. Wood and composite vessels.......... 274, 130, 346. 89 
3. Concrete vessels.................... 16, 807, 476. 90 
4. Tugs and barges.................... 44, 532, 525, 43 
Total contracted for by Emergency Fleet Corporation.... 2, 127, 391, 575. 92 
Not allocated to specific class of уеввејв....................... 6, 719, 450. 68 


Total purchase, construction, and reconditioning expendi- 
tures on owned vessels (to Exhibit A). ........:...... 2, 670, 612, 755. 81 


ScHEDULE 6.—Statement of plants, property and equipment, fuel-oil stations, real estate 
and buildings, furniture, factures, mechanical office equipment, automobiles, launches, 
etc., аз at June 30, 1920. 


Item. 
(A) Plants, property, and equipment: 
Property (includes real estate, buildings, railroad and float- 
ing equipment, shipways) and qu (includes office 
furniture and fixtures, automobile trucks, etc., launches, 


restaurant, and едшіртепі)............................ $154, 579, 175. 05 
(е) Есе ОП stations И да Аы ЕН 283, 460. 56 
С) Real estate and buildings: 


Land and buildings (includes building lo- 
cated at 45 Broadway, New York). ...... $2, 000, 000. 00 
Station buildings of the Sea Training Bureau 
at Camp Stuart, San Francisco, and Seattle 40, 273. 64 
Total real estate and buildings......................... 2, 040, 273. 64 
(D) Furniture, fixtures, mechanical office equipment, 
automobiles, launches, etc.: 
(1) Furniture, fixtures, mechanical office 
equipment, еђс...........,........... 1,833,074. 44 
(2) Automobiles and launches.............. 159, 260. 30 


Total furniture, fixtures, mechanical office equipment, 
automobiles, launches, еђс........................... 1, 992, 334. 74 


Total plants, property and equipment, fuel-oil stations, 
real estate and buildings, furniture, fixtures, mechan- - 
ical office equipment, automobiles, launches, etc. (to 
ЈОВО НА је наново на ево на UE 158, 895, 243. 99 


SCHEDULE 7.—Statement of construction ој, improvements to, etc., expenditures on 
housing projects and transportation facilities as at June 80, 1920. 
Item. 
(A) Housing projects: . . 
Includes mortgage contracts, income from operations, un- 
claimed wages, sale of houses, inventory, accounts receiv- 


able, interest and revenue, furniture, etc............... $66, 682, 230. 43 
(B) Transportation ізсіІйев...................................... 2, 922, 747. 40 


Total construction of, improvements to, etc., expendi- 
tures on housing projects, and transportation facilities.. 69, 604, 977. 83 
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SoHEDULE 8.—Statement of appropriations, allotments, and unexpended balances thereof, 
less transfers therefrom, to show net amount received from appropriations and allotments 
as at June 30, 1920. 


Unexpended 
Item. | Appropriated. appropriation Net received. 
alances. 
А | Appropriations: 
(1) Permanent funds.................... $50, 000, 000.00 |................ $50, 000, 000. 00 
(2) Emergency shipping fund............ 3, 203, 201, 000. 00 | $62, 872, 449. 19 | 3, 140, 328, 550. 81 
(3) Increase of compensation............. 4,633. В 4,633. 71 
(4) Salaries and expenses, 1917........... 74,404.07 |................ 74, 404. 67 
(5) Salaries and expenses, 1918........... 517,500. 00 152, 494. 11 365, 005. 89 
(8) Salaries and expenses, 1919........... 842, 500. 00 8,598. 75 833, 901. 25 
(7) Salaries and expenses, 1920........... 772,986. 00 337,693. 89 435, 202. 11 
Appropriation, total..............- 3,255,413,024.38 | 63,371, 235.94 | 3, 192, 041, 788. 44 
Unexpended 
Allotted amounts.|  allotment Net received. 
balances. 
B | Allotmentst раја ЫРЫ БЕЛЕР КС СРЕ ЕЛС 
(1) National security and defense, 1918... 27,011, 682. 84 3, 941, 171.32 23, 070, 511.52 
(2) National security and defense, 1919... 2, 500, 743. 43 535, 941. 83 1, 964, 801. 60 
Allotment іізів.................... 29, 512, 426.27 | 4,477, 113.15 25,035,313. 12 
e Appropriation and allotment ісігі. 3, 284, 925, 450.65 | 67, 848, 349. 09 Ti 217,077, 101. 56 
ess: 
Transfers to War Department under Ex- 
ecutive order of Маг. 12, 1919...........|.................. ефира бани 3,860,000. 00 
Total receipts from appropriations and 
allotments, less ігап516І8.............|.................................. 3, 213, 217, 101. 56 
SCHEDULE 9.—Statement of reserves as at June 30, 1920. 
Item. 
Reserved for— 
(A) Depreciation: 
(1) Уеввејв.................. sank ee De $196, 847, 309. 83 
2) Plants, property, and equipment.. 586, 011. 02 
3) Furniture, fixtures, mechanical 
office equipment, etc.......... 492, 688. 65 
(4) Automobiles and launches........ 46, 286. 53 
: Total reserve for depreciation.............. , $197, 972, 296. 03 
(С) Maintenance............ бода ee ree eee Сы 17, 708, 490. 67 
C) Reconditioning steamship Saranac and steamship Quinne- 
ba nnm 863, 941. 04 
БРВ ОВ В: MC MEER 3, 406, 337. 69 
Е Insurance:! 
1) Marine, АИ RPM а ша $75, 836, 046. 46 
2) Other insurance................. 18, 751, 947. 57 
Total reserve for Јивигапсе.......................... 94, 587, 994. 08 
(Е) Vessels sold: 
1) 00. oss acta лалары Ы 336, 349, 279. 42 
2) Беше аео ерен 4, 110, 777. 00 
Total reserve for vessels 80184 ....................... 340, 460, 056. 42 
(G) Vessels lost: 
L ОӨудейыыыыыданыығы март ШЕ 48, 219, 725. 74 
2) пева ог riv Uses o che ы ЫДЫ 538, 492. 68 
Total reserve for vessels lost. ...................... 48, 758, 218. 42 


а This item represents premiums written, less unexpired premiums and insurance losses and ех- 
mses, 
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(Н) Other reserves: 
(1) Awards to former owners and requisi- 


tioned and other ships owned...... $14, 860, 677. 04 
(2 Other accidents ..................... 15, 727, 269. 94 
3) Contract paymenta................... 973, 270. 11 
6 Otter геат.............-.-..-........- 140, 668. 05 
5) Miscellaneous (freight claims, etc.)... 159, 097. 42 
Total other гевегуев................................ $31, 860, 982. 56 
Total reserves (to Exhibit А)....................... 735, 618, 316. 86 
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ScHEDULE 10.—Disbursing officer, miscellaneous receipts July 1, 1919, to June 30, 1920. 


Salaries and асев................................................ $5, 280. 31 
Traveling expongo пољани ey en адама засы а рана папа А 61, 947. 56 
Telegraph, telephone, and cable сһагрев........................... 46, 917. 28 
Stationery and printing. 222245452265 а ы та ыға атыз 75, 276.31 
ОШПСӘЗПФРНЕН25:5 5а Febr о е аа вара сора ына 11, 716. 19 
Furniture and Ёхї{пгев...................-.-.......-.........-.....- 23, 752. 74 
General office ехрепве...............----.-...........-..-.......... "^ 1,687.04 
Mechanical and office equipment T—————— 14, 647. 78 
Rentals ucc uoc si POSER E а I AU dag ыы 136. 74 
Repairs to seized German уеввејв.................................. 82, 033. 81 
Expenses; Dutch уевве1.........................-...........--...... 194. 13 
From Insurance Division for vessel 1086.............................. 1, 103, 883. 33 
From War Department for vessels requisitioned. .................... 278, 000. 00 
МлабеЦадвоцв, 22200 Dis eos оын a айызы дында See О 15, 071.64 
Purchased уезгеів...........................................1.... 273.92 
Sale of Government property ПО osito оре оне er КТО 1, 946. 09 
Recoveries from French Government for vessels lost. ................ 1, 793, 570. 00 
Recoveries from Philippine Government for vessels lost. . . .......... 970, 445. 92 
Sale of cargoes, Dutch хенвеів....................................... 3, 367, 070. 08. 
Е ы oos салын EUER dere аша Ааа ИСА EA ces 51, 570, 955. 55 
Sale of wireless едпіршелі......................................... 103, 080. 68 
Sale of scrap and miscellaneous material............................. 17, 902. 47 

РОДА carts ба зы ЫЫ Манана И 58, 945, 789.57 


SCHEDULE 11.—Division of Construction, miscellaneous cash receipts, July 1, 1919, to 
June 80, 1920. 


Sale OF MAC Al н е ЕС Gee ЕС СЕЕ eee wwe ned а алы ыз waves $27, 436, 599. 73 
Interest тосе CG oo. РР ЛГ еее 1, 220, 628. 28 
Sale Ol SIDS пи а ии т ДЫ а аа I 9, 852, 551. 89 
Housing sales and геуепџе......................................... 782, 629.19 
Deposte'on:saló8.-.- реа 311, 250. 00 
Insurance losses тесохегей......................................... 528, 832. 58 
Rentals of machinery, е{с.......-.-.......-.................-......-. 812, 546.91 
Sale Of shipyards. оао 610, 000. 00: 
Penalties account failure to launch hulls. .. ....................-.- 36, 041.79 
Commissary тесешрін- ее ео othe ves REC антена 24, 440. 06 
Reduction of loans and nanc P cue sie urs ors oud REE M 227, 796. 92 
Miscellaneous тесеірів............................. "m 22, 784, 968. 76 
hu MEN ETT 3, 323.46 
Майепагтер Егде; 20220455555 59085 дава be реа PS RES 6, 547, 167. 50 
Returns and геїипав............-.--...-....-...-.....-.-..-..-.... 8, 180, 391.71 
Claim сапсеПайоп................................................ 753, 111.79 
Imprest funds returned секо значки Ен е we ep e ваниле коња 41, 862, 902.12 
Insurance ргет1ишшв...........................---....--.-.....-.. 7, 608, 622. 24 
Discounts taken: oes us таза с Ран БЕ ER DS Det aces 37, 874. 79 

boc estes eine eee ТСМ ae boa ТМ te amen sence st 129, 621, 679. 72 
SCHEDULE 12.—Division of Operations, summary of cash receipts, July 1, 1919, to June 

80, 1920. 

Remittances from ODUTALONS ыза зі Бах йен а %246, 997, 086. 98 
Accounts receivable, соПесіопв................................. 101, 763, 127. 77 
Refunds on voyage ехрепвев..................................... 97, 209. 22 
Refunds on general ехрепвев..................................... 17, 989. 97 
Refunds from варегсагооев....................................... 7, 662. 50 
Refunds from тавбетв........................................... 292, 280. 77 
Unclaimed wages 4еров”ей....................................... 51, 116.77 
Alien income tax deposited OE hd Wa ae ed E АВ И 5, 701. 73 
Reduction of cashier’s пдв..................................... 88, 490. 78 
Interest on bank ђајапсев........................................ 328, 726. 01 
DLOFePOOIB Ватев: фое и а cena eee tem Metu Eb На ааа UNE ымыз 953. 85 
Reduction of paymaster's Шпдв................................... 22, 464. 12 
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Slop chest вајев кое ле ыда ШЫ ы dd о $31, 026. 74 
Refunds on furniture and Ехіштев................................ 707.00 
Allotments 4деровййей.........................-..--.-..-...--.-.-..- 315. 00 
Refund on vessel repairs...... —— ———À — — n 38, 495. 59 
Miscellaneous теуепиев.......................................... 83, 864. 60 
Address соттівязіоп............................................. 119, 323. 57 
Refund of traveling адуапсев.................................... 41, 525.21 
Recoveries on New York and Norfolk bulkhead operations. ....... 75, 510. 81 
ТӨЛЕ РЕТТІ бе оо aea aces 28, 986. 23 
Refunds on vessel есшірпепі..................................... 2,701.39 
Refunds on special appropriation disbursements. . . ............... 7, 229. 21 
Refunds on transportation ехрепве................... рана Ы тн 4, 150. 60 
ТОГА. оаа оо ДЫР қы ыы ез 353, 226, 268. 41 
SCHEDULE 13.—Disbursing officer, miscellaneous disbursements July 1, 1919, to June 30, 
1920. 
Salaries and арев................................................. $367, 508. 49 
Traveling expense rroo сон аитады елер ead зак tq iiw vis 35, 112. 08 
SUDSIStEN CE о сырылады ақан На оры Ld LE p 1,110.40 
ее uL E ада 20. 00 
Telegraph, telephone, and cable сћагрев............................ 42, 824. 96 
Stationery and ргіпбіпр............................................ 72, 807. 25 
Спа БЕРЕТ МЕК d n eedem LEE ККЕ Mae Дъга със Ад. 5, 058. 00 
Office supplies. ........ mr 32, 045. 79 
Furniture and іхішгев.............................................. 16, 405. 51 
Mechanical office едшіртелі....................................... 11, 245. 96 
General office ехрепве...................-......-..--.............- 16, 651. 28 
Expense and repairs, seized German уеввејв.......................... 16, 849. 85 
Expense, Dutch хезгеів............................................. 149, 551. 67 
Disbursements account of vessels ритсћавеа.......................... 105, 502. 69 
Disbursements account of requisitioned lake and other vessels for con- 
struction and repairs, ебс.......................................... 1, 339, 512. 48 
Compensation paid owners of vessels, recoverable: 
rom War and Navy Перагштеп!в.............................. 6, 284, 914. 62 
From French бСоуетптепі..................................... 680, 000. 00 
ТОТА садака ына атанын маза RE баре КҮТТІ 9, 177, 221. 03 


SCHEDULE 14.—Division of Construction, miscellaneous cash disbursements July 1, 1919, 
to June 80, 1920. 


PhiladelphiaxotliGe сама сылы Ша ee ele ed а eee bead DEDE $478, 704.36 
Washington осе ел bowen Lai SANE ER але 110, 474.72 
Audited vouchers: 
СВО v vada ae eh оов за и ни 793, 742, 406. 84 
{уже с т-с а Since eet Ata ЕЛЕНЕ О И ва теам ra 23, 564, 463. 76 
Кедшвиопе Е ооо немало Se ms 2, 673, 969.75 
Lüm ао) Ез жиры а О ЧО eas амын P AC танана 854. 45 
ПРО disce ka aed Eon esce a wd а Meg ENS мо 1, 187, 053. 66 
Miscellaneous (аівміветелів...................................... 6, 891, 550. 70 
Insurance losses, ӨТ а ааа о одие ета ааа 1, 279, 415. 52 
dioc) mr 829, 928, 893. 76 


SCHEDULE 15.—Division of Operations, summary of cash disbursements July 1, 1919, to 
June $0, 1920. 


General ехрепвев................................-...--.-...-.-..- $14, 228, 642. 80 
Furniture and fixtures. 52 осыны толы uc eu А ДЫН аа 261, 821. 94 
Recoverable «яівімшвешелпів....................................... 22, 707, 326. 24 
Vessel TopaS она а ha ааа NDA 58, 061, 935. 36 
ВАО ео оо asd ta 52 тадан каналына ЫН 43, 506, 377.50 
Уоуарегекрепвевы оон Ее төлен 27, 461, 228. 37 
Vessel equipment оао о оное 210, 962. 87 
Disbursements account of Division of Insurance.................... 7, 293, 510. 65 
Dransportation’ eX pense’ ло ое 587, 357. 30 
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Insurance рте: ОК КОТЛО ЛҮГҮ ан eee pU $1, 434, 226. 47 
Expenditures from special appropriations. ........................ 132, 024. 31 
Consul ad Van Csi око Ы ыры рышты qae 1, 604, 262. 13 
Masters’ advances and ехрепвев................................... 567, 623. 35 
Supercargoes’ advances, expenses, and salaries Е лай а И айыыны вара 1, 447, 487. 28 
Foreign exchange а лоза вано ас мета теа жышана ре EE 162, 758.51 
Coal and fuel-oil purchases. ............-.-.-- Ма жаа абы анада Об 772, 431. 59 
Construction disbursements, МапПа................................ 34, 000. 00 
Construction disbursements, оно ооо ао exten 126, 000. 00 
Rental and installation fees, submarine signaling apparatus......... 414, 884. 84 
Rental radio едміртелі.......................................... 861, 937. 54 
Purchase, 45 Broadway, New ҮогЕ................................ 2, 000, 000. 00 
Payments То оретаф0гв: со. асаа ииге верти даб ааа edd 34, 401, 478.61 
Tugs and lighters ехрепве...................--..-...---.-..-..--..- 376, 405. 81 
Unclaimed wage раушепів........................................ 48, 986. 56 
Slop chest purchases. ше сырыны екыншы кин Mrs а КЫШКЫ ува 35, 967.07 
Alien income tax раутепіз...................................... 58, 676. 92 
Storeroom inventory purchases. ..... AE Me tre Reel CER MEME 449, 071. 20 
War (ах payments: ее 606. 97 
WHAT ЕВИЦА ІЗ сес ссу а ылы оо та MALE IE 7, 420. 00 
Allotment раушейп{в......................--....-.-.-----.-----..- 48, 575. 95 
Discount теїипаз...........----.-..--.----.-.--.-.----.------.------- 558. 44 
Working funds езбаһҺ1зһей........................................ 190, 280. 25 
Manacement [668.2510 vence cQ ru P ъа Шо уена 946, 592. 94 
ЖЦОФОРИЕВ coser зарым Пн ра ICE E 1, 995. 00 
Recruiting вегуїсе.................-----.-.--.-.-...-.....- ene tere 2, 903, 233. 13 


jc m —— ——— йы ыра а eae sees 223, 346, 658.30 
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Е Page. 
Acceptance of vessels, work of Construction and Repair Department__ 118-120 
Accidents to vessels: 
Statement from July 1, 1919, to June 30, 1920, Appendix Part I, 
Table III. 
Accounts : 
Cash receipts and disbürsements, statement of, Appendix, Part IV, 
Exhibit D. 
Receipts and withdrawals from in United States Treasury, statement 
of, Appendix, Part IV, Exhibit C. 
Receivable, statement of, Appendix, Part IV, Schedule 2. 


Ackerson, J. L., vice president in charge of construction, resignation... .. 77 
Administrative problems, advice by Law Рерагішел ................. 25 
Admiralty division: 
ase et See ee a je 25-26 
Off hire, legal 4аесїзїөоп&-————--—----------------------------------- 104 
Admiralty suits: 
Aet ОГ NTT Ја 1020 4. оа ои пъдар ne HD рама eu НАККА 27 
Mortgages, foreclosure in district сомг18_________-_________________ 28 


Aeolus (formery called Grosser Kurfurst), steamer, reconditioning, ес. 126-127 
Agamemnon (formerly called Kaiser Wilhelm, 2d), steamer, recondition- 


ІР ЛЕГІ а елы ыы Nee айы эы ы ил a ала лы 127 
Agency yards: 
American International Shipbuilding Согрогаоп_________________-_ 103 
Merchants’ Shipbuilding Со_———---------------------------------- 104 
Submarine Boat Согрогабор 2 2 2 LLL LLL -——. = 105 


Agents, managing. See Managers and operators. 
Alameda, Calif.: Bethlehem Shipbuilding Corporation, sale of Fleet Cor- 


poration IHLteresD 2. cm Е EL ELLE 85 
Alien registry. See Transfer of registry. 
Aliens, transfer of registry, supervision, duty of Вот 14 
Allocation and assignment of vessels: 
Ех-епету уеб^бе1б_——------------------------------------------- 125—181 
Navy Department- -snis алдағы д ышы бын iS иа ылы дыы 30 
Tonnage, Appendix, Part III, Table VI. 
War реригите i a ia et ee да аны 30 
Work of allocation and assignment зесоп____________________-- 146-147 
Allocation and assignment section, history, functions, etC------------- 146-148 
Allocation section. See Allocation and assignment section. 
America, steamship, Һізіогу-----------------------------------------. 127 
American Bureau of Shipping: 
All vessels to be classifĥed by------------------------------------- 99 
^ Authority granted e 22 oe ee 23 
American International Shipbuilding Corporation, ships constructed Бу... 108 
American Marine Insurance Syndicates, creation and Чшев___________- 43-47 
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Page 
American Society for Testing Materials, report----------------------—- 28 
American Steamship Owners' Mutual Protection and Indemnity Associa- 
tion, cargo claims, settlement, authority granted... . 20. 146 
Americans, personnel of crews shall be, when розз је_______ RES 153-154 
Amphion (formerly called Kohn), steamer, reconditioning, ete... 127 
Antigone (formerly called Nackar), steamer, history___-____ ----—-----—- 127 
Appraisals, function of division of supply and sales____________________ 174 
Appropriations: 
Authorizations and, construction division, table... 4 "109 
Expenditures and, Fleet Corporation... 2222 . 181-182 
Statement, Appendix, Part IV, Schedules 8 and 9. 
Artemis (formerly called Bohemia), steamer, герајг5_______________-__- 127 
Articles of crews, expiration while vessels are in European waters... 16 
Assignment of vessels. See Allocation and assignment of vessels. 
Assignment section. See Allocation and assignment section. 
Assistant treasurer, Office of, ду је5__________________________________-_ 183 
Attorney General: 
Duty to conduct the litigation of Fleet Corporation. ...... 179 
Vessels of United States arrested in foreign portS----------------—- 27 
Austria: 
Ex-Austrian vessels— 
Data on, Appendix, Part II, Table ХХҮ, 
Disposal T aaa  —À 31-32. 
Martha Washington ___--.--------—-—-------------—------------- 129 
Settlement of questions, problem of admiralty division... 25 
Status, ТАМО сола салдан амы аба ы uen dL LI а 32-33 
Balance sheets of United Btates Shipping Board and United States 
Shipping Board Emergeney Fleet Corporation, Appendix, Part IV, Ex- 
hibit A. 
Barbarossa, steamer. See Mercury (formerly called Barbarossa), 
steamer. 
Бареа: EI DI 622s HT a C алдады 149 
Bayles shipyard, Port Jefferson, ва1е——..------------------------------ 85 
Benson, W. 5.: 
Chairman of Board, шеппопед_______________________________-_-- 13 
President of Fleet Corporation, mentioned_____________________--_- 77 
Bentley, А., & Son, Jacksonville, Fla., yard, transfer to city of Jackson- 
с eee 87 
Bethlehem Shipbuilding Corporation: 
Alameda, Calif., ways, etc.. sale of Corporation's interest---------—- 85 
Sparrows Point, Ма, plant, заје_________________________________- 85 
Billborough, A., & Co., cargo claims, settlement и 20 
Bills of lading, standardization of Тогп_____________________________- 29 
Black Arrow (formerly called Rhaetia), steamer, reconditioning_______ 128 
Board of Engineers for Rivers and Harbors, War Department, port 
facilities commission merged withħh-~-------------------------------- 66 
Bohemia, steamer. See Artemis (formerly called Bohemia), steamer. 
Bonds, managers and орегаіогв--------------------------------------- 165 
Bristol, Pa.: 
Merchants Shipbuilding Co., status of ship program--------------- 104 
Submarine Boat Corporation yard, disposal of--------------------- 84 
Brookdale, wooden training ship, operation_________--------_---------- 37 


Bulgaria, steamer. See Philippines (formerly called Bulgaria), steamer. 
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Page. 
Bunker section, operating department, duties, егс___________________- 154—156 
Bunkering of vessels: 
Bunker section, аџ(јез________________________________________ 154-156 
Cost of bunkers, reduction ________________________________________ 14 
Fuel SUC URC Ша eoe ЕЕЕ КЕ Be a ыы зле тг 154-156 
Operating department, European organization, work ог___________- 15 
Schedules _____ Un ERREUR NOTUM 155--156 
Stations— 
Establishment, list of рјасев_______________________________- 173 
Operation. transfer to supply and sales аіуіѕіоп _______________- 171 
Bureau of Investigation, Department of Justice, coordination with de- 
partment of 1пуебйй айоп_——_—_——--------—-—----.-—-—----------------.-- 180 
Cafetarias, construction of, Appendix, Part II, Table ХУПТ. 
Calloa (formerly called Sierra Cordova), steamer: 
Not yet returned {о Peru--------------------------------—----—-—-—— 32 
Reconditioning, Ci siess ceti сены ини (ылы 128 
Camp Stuart, Va., training  ббайоп_——__-_—.-.-----------------------—-- T 


Cancellation of contracts. See Construction of vessels. 
Cancellation section, Supply and Sales Division, placed under Construc- 
tion Claims Воага——-—---..-----—--—----—-----—---—-—-—-—--—-----—--—-—------—-—---— 176 
Cancellations, claims and contracts board. See Construction claims 
board. 


Cargo vessels: 4 
Hog Іѕіапа type satisfactory. ee eee eee 148 
Steel, employment of, in foreign trade, Appendix, Part III, Table II. 
Cargoes : 
ое. 140-141 
Cargo services— 
Combination freight and раззепсег__________________________-_- 144 
Routes established -------------=------------------—-——-—-—-—-—— 54-57 
Claims, еее зелена 6650 шшш шла жала Да зе L E 146 
Movements, work of traffic дера ше _________2___2_-__.-.-2_22.- 17 


Vessels entering and clearing United States ports with, Appendix, 
Part III, Table I. 


Carolina Shipbuilding Corporation, Wilmington, М. C., «ІШ... 85 
Carriers’ conferences and contractSs---------------------------------—- 62 
Celestial, Chinese vessel, Ддепуегу___________________________________--_ 101 
Central America, lines Фоа аа eee ee Oe ee о ды 143 
Chairman of Shipping Board: 
Appointment— 
Method: OF е к ч шил ee ер рга 13 
Of W. S. Benson, теппопед_________________________________- 13 
Resignation of John Barton Payne, mentioned... 13 


Charter-purchase plan. See Sale of vessels. 
Cnartering of vessels: 


Charters— 
Alterations to charter parties governing Mediterranean оге 17 
Coal ЖОГЫ ы сыш эшш эзш. 5ш ы. Е дыы Ғы аласара ы а на 104 
Standardization of charter parties--------------------------—- 29 
Time- formi Кеба ны 163-164 
Supervision, duty of Shipping Board------------------------------ 14 


China, ship contracts with United States------------------------------ 100 
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Claims: Page. 
Cancellation work of construction claims Бота - 174-178 
Ex-German үебвве1їв___—_-_-------—-—------—-—---—-—-—-—-—--———.-—_— _ 81-32 
SENDEN ваа пау eR a АОИ a а оаа в eT = 166 
Settlement— 

Clans" O1y е аа сонысы аьа Ш D EL = 146 
Legal department, European organization... LL Е 20 
Time-form requisition charter, savings__-__________+« ________-_ - 163-164 

Claims division, traffic дераг еп 22222222 = 146 

Classification and rating of vessels: | 
Maintenance by United States Bureau of Survey__________________ => "29 
Report of committee оп__________________________________________ js 23 
SIALUS ce etc ate A a ERU eg И ИНОЕ = 99 

Coal: 

Bunkering supply— 
Work of operating department, European organization_________ 15 
Work of operating department in America__________________ - 151-162 
Coal form charter аа а Suet e ec ыса Да а dle UL 164 
Trade, type of vessels џзед________________________________________-_ 151 

Coastwise laws, extension 0!______________________________________________- 66 

Coastwise trade, wooden уез5е]58____________________________________- 151 

Coastwise vessels, Railroad Адпитгабол__________________________- 25 

Colby, Bainbridge, resignation as coramissioner, mentioned... ла 13 

Collection Bureau, Treasurer’s Перагшеп.________.___________________ 183 

Collisions, claims, зе етеп!___..________________________-___-_______-_ 40 

Columbia River Shipbuilding Corporation, Portland, Oreg., yard sale of 

salvageable portion _____________________________________________________- 85 


Commandeering of vessels. See Requisition of vessels. 
Соштегсе Department, Secretary, to refuse entry into a United States 


port if deferred rebates are та йена 66 
Commercial documents, standardization of Рог _______________________-_ 29 
Commissioners of Shipping Board: 

Appointment— 
С И REDE a СЕ соза а дыр ш луш 18 
MotBOdiu ВА Е АЯ быны hU ees 13 
Number increased tO 7--------------------------------.---------- Е 19 
Committee on classification and rating of vessels, recommendations... 23 
Comnrodities, cost of operation of vessels in given trade with given com- 

modil С: ЗНАНА ИРА ИЕ ЛАН НИ НА СРИ НИЦИ о ey eee i 162 
Common law division, law department-----------------------------—--—— 24 
Communications department, European organization, work of----------- 21 
Compensation : 

Employees of Shipping Board, Appendix, Part I, Table 1. 
Salvage services _.----.--------------------------—----—--—-—-—-------- 30 
Vessels requisitioned or commandeered, law department to advise... 24-25 
Comptroller, General. See General Comptroller. 
Conditions on board Shipping Board уезвеја_________________________- 152-153 


Construction and Repair Department. See Repair department (formerly 
ealled Construetion and Repair Department). | 
Construction and Repair Department, European organization: 


Funcions MEME" канон ана к ен к е НЕ ке КЕНЕ 
Ports where representatives are located, list------------------------ M 
17-18 


Repairs, savings еїїесїей_—--------------------------------------- 
Construction and Repairs, Division of. See Division of Construction and 


Repairs. 
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Construction Claims Board: Page. 
Claims settled and pending, пшрег___________________-_-_--_--- 177-178 
History; function оао eee ана дағын --- 148-118 
Name changed from general cancellations, claims, and contracts 

ВОН НО аи ои ооо аа er EU SE 19 

Removal to the jurisdiction of the сћагтап__________________-____- 79, 113 
Construction department, Division of Construction and Repairs, activities 

Неси rear ПО 79-114 

Construction Division: 

Consolidation with the Construction and Repair Departmoent....... 77,113 
Departments removed from its jurisdiction— 
Construction Claims Board------------.----------------—-—-—---—— 19, 113 
Financial section _____..--.----------—-—---—--------------------- 19 
General cancellations, claims, and contracts ђоата_____________- 19 
Legal Ре ри eee 7 
Supply and Sales Division---------------------—- аа as дата 79-113 
INVESTIGATION За сабы сынынан ee шы ш te 180 
Personnel, reduction --------------------------------—---—-—-----—--—- . 81 
Construction Division, General Comptroller's Department, report... 181 


Construction of cafeterias, Appendix, Part II, Table XVIII. 
Construction of dormitories, Appendix, Part II, Table XVIII. 
Construction of housing projects, Schedule, Appendix, Part II, Table XIX. 


Construction of dry docks: , 
Claims, settlement, work of construction claims ђозга_________-_- 176-178 
Stai Вар а се ТЕКЕ ee ee Ai I ке кене ке 89 
Construction of marine railways, status------------------------------- 88 


Construction of vessels: 
Cancellation of сопігас:5— 
By States, Appendix, Part II, Table XVI. 
By type of ship and districts, Appendix, Part II. Table ХУ.- 


Construction claims board________-----._-----..------------. 173-178 
Legal division, work of liquidating Нађ ев_________.__-- ---- 178 
Policy of Shipping Board------------------------------------ 14 
Shipyard. нае 171 
W O00 |) а ое eee . 99 
Design, work of repair дерагішепі..-.---------------------------- 117-118 
Expenditures, summary of, Appendix, Part IV, Schedule 5. 
Function of Division of Construction and Repairs------------------ 14 
Japanese and Chinese contractS_____------------------------------ 100 


Keels, laying of, Appendix, Part II, Table IV. 
Launching of, Appendix, Part II, Table V. 


Produetion— 
Activities for fiscal year 1920 --------------- 9 
Cancellations- са ono зго use ee eee eee ағыны 95, 97. 
Deliveries by @158{гїс&—-—----—--------—---------------------------- 97 
Deliveries contemplated to complete the ргоетат.......-------- 95 
Deliveries per month, table---------------------—--------------— 92 
Growth, 1815 to 1820; chart----------------------------------- 80 
Percentage of сотріейоп- ..-.---------------------------------- 94 
К асса сымы лы И ОА if ptu Е а лылы аа ылы 77—82 
Reduction in ргортатп....-.--..----------------------------- 95 
Shipbuilding in United States since 1900, сае----------------- 92 
Yards which have completed сопітасів---.-.-.------------------- 95 


Wooden ships, program___----------------------------~------- 98 
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Construction of vessels—Continued. Page. 
Program— 

Accumulated, by geographical sections of the United States, Ap- 
pendix, Part II, Table XII. 

Accumulated (including construction in foreign yards), Appen- 
dix, Part II, Table XI. 

Active, by class of construction. Appendix, Part II, Table X. 

Active, ру type of ship, Appendix, Part II, Table IX. 


В Ие а eh is ИСА ahs opt И z 93 

By Туре, чаво а ыдыс матаны зы КА ель 94 

Deliveries, Appendix. Part II, Tables VI. ҮП, VIII. 

Disbursements, fiscal year 1920______________________________- 82 

SELETA D P MN NR ЕЛ КЕ КК ЕСЕККЕ и ау КЕ ЕКЕ CORE 82 
Safe joint commission should be established to deal у ћ___________ 23 


Shipyards having completed contracts, Appendix, Part II, Table XIV. 
Status of eontrae:s for passenger vessels, Appendix, Part II, Table 


XVII. 
Consular Service. See Diplomatic and Consular Service. 
Contract bureau, functions, егс____________. ________________________ 163-166 
Contracts: 
Cancellations— 


By States, Appendix, Part II, Table XVI. 

By type of ship and districts, Appendix, Part II, Table XV. 
Dry dock, Appendix, Part II, Table 111. 
For transportation facilities, Appendix, Part II, Table XXV. 
Formal COntracts ба алы ао еш райы 121 
Lümpsuüm Contra tS а Set naa a aaa әд 121 
Marine railway, Appendix, Part II, Table III. 
Shipyards, completed contracts, Appendix, Part II, Table XIV. 


Time and тштаег1а1---------------------.------------------------- 121 
Conversion of vessels, oil-tank installation- ------------------------———- 122 
Cornwells, Pa., Traylor Shipbuilding Corporation, sale of yard... .. 86 
Crews: 

Americans only when роѕхір е __.._--------------—-----------—---- 128-124 

Behavior in foreign ports, investigation by operating department... 16 

Claims for personal injury, еје____________________________-_____- 106 

АНА ОВ Г з ме л ырыл сы See UU ee ae былым 152-154 
Daily Bulletin, vessel distress в Пойа 160 
Daily Shipping Bulletin, Navy Department------------------------—--- 161 


Danish vessels. Sce Denmark. 
Deferred-paynient plan. See Sale of vessels, 
De Kalb (formerly called Prinz Eitel Frederich), steamer, recondition- 


ing. GiGu села oe ott МИА ВИНО ада ы Стас 128 
Deliveries of vessels: 
Estimated, to complete program, Appendix, Part II, Table XIII. 
For the years 1917, 1918, and 1919______________________________-- TS 
Statistical summary, Appendix, Part II, Tables VI, VII, VIII. 
Demurrage: 
ЈУ бов РИНЕ 163 
Claims, work of traffic дера ше 2222222222222. 1T. 
Off hire and savings section, functions, еје______________________- 103-164 
Denmark, vessels requisitioned, settlement, function of law department 5 
5 


to-udvise- Board ее eta cte cte iustus ee о es 
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Page. 
Department of Investigation (formerly called p!ant-protection section): 
Functions; геге os ols Аман Ша кы ce eus ае еа 179-180 
Removal to the jurisdiction of the сћа тип ______________________- 113 
Department of Justice, litigation for the Shipping Board... а 25, 26 
Diesel engines: 
Installation in cargo vessel William Репп_________________________- 101 
Operation, training of men [ог___________________________________-_ 87 
Diplomatie and Consular Service, assistance rendered to Shipping Board. 16 
Disbursing department, European огсапта(оп________________________- 22 
Disbursing officers: 
Miscellaneous disbursements, Appendix, Part IV, Schedule 13. 
Miscelianeous receipts, Appendix, Part IV, Schedule 10. 
Discipline of crews, laxness, policy of operating department to investigate. 16 
District boards, cancellation claims, settlement оѓ.................... 175-176 
Division of Construction and Repairs: 
ОВС НОНО. О асве сЕ ош КИ И on И а о 77—184 
Miscellaneous cash disbursements, Appendix, Part IV, Schedule 14, 
Miscellaneous cash receipts, statement of, Appendix, Part IV, Sched- 
ule 11. 
(реда ток Char ааа боле hr ee СА 115 
Division of Industrial Relations: Е 
Functions ete сы ысы а лала дысы Шы а ыл тд а авва аб Ја оо 68 
Removal to Ше jurisdiction of the сћајттап______________________- 113 
Ship Construction and Repair, labor problems---------------------- 70 
Division of Insurance: 
Cooperation with vessel distress зесноп__________________________- 160 
ООО etC- o га аа салысы ыны асылы зін аны tU EE 40 
Seamen’s claims referred ([0_____________________________________-_ 166 
Survey of injured 51р8________________________________________- 119 
Division of Operations: 
Cash disbursements, summary of, Appendix Part IV, Schedule 15. 
Cash receipts, summary of, Appendix, Part IV, Schedule 12. 
Financial орегаолв____________________________________-_____--_-- 161 
Investigation ХОСЕ oen лав ы Мысты доа одде Li. 180 
Organization, reduction to peace-time basis__.______________________ 167 
Rate TUN CLOG oa аллы le а аы as d алла леи 61 
Report for fiscal уеаг___--------------------------------------- 137-167 
Division of Passenger Transportation and Housing. See Division of 
Transportation and Housing Operations (formerly called Division of 
Passenger Transportation and Housing). 
Division of Regulation: Ы 
Carriers’ conferences and соп!таск8_________________________-___-- 62 
Deferred: rebates аа ee ы 63 
Formal docket----------------------—- РИТА ОЕ ВЕ И 63 
HIStory nuances са ы ва Лава вр лыы фит Ца шз ыы жала Lis --- 61-65 
Informa ПОСКӨЕ: лал зра i cee te ы аны да 63 
Rate РОСНО аа 61 
Е о Lu a та M EI ecu 64 
Division of Supply and Sales: 
БАСЫНАН 2- nu or ecu ieu C ТЕ и uel КЕ 2 UE 171-172 
Establishment as separate division-----------------------------—- 79 


не 83 


289 INDEX. 


Division of Supply and Sales—Continued. Page 
' A Plant-disposal section transferred іо----------------------------- 84 
Removal to the jurisdiction of the chairman--------------------- 118 
Supply section, operating department united мИЬ------------------ 171 
Division of Transportation and Housing Operations (formerly called 
Division of Passenger Transportation and Housing): 
Résümé of ПОГ 106 
Transportation facilities, МОГК---------------------.------------- 106 
Documents. See Commercial documents. 
Donald, John А.: 
Commissioner of Board, шеп{опеа_—------—------------------------ 13 
Vice president and trustee of Fleet Corporation, mentioned.....- асы A 
Dormitories, construction of, Appendix, Part II, Table XVIII. 
Dry docks: 
Contracts— 
Claims, settlement, construction claims board------------------ 174 
Statement of, Appendix, Part II, Table ITI. 
Floating— 
Construction, оао 89 
Contracts, claims, settlement______________-______------------ 174 
Graving, Norfolk Navy Үагал—------—-----—------------------------ 90 
Managing agents’ responsibility._..._._._...--.-_..-.-_-.--------- 125 
И fe ЕМ ЕКЕ ee a КИ ње виа. 81 
Dutch vessels. See Holland. 
Eastern Sword, vessel, last Japanese ship under construction______---_--- 100 
Eclipse, steamship, installation of electric-driven engine... 
Employees, compensation of Shipping Board employees, Appendix, Part I, 
Table I. | 
Enemy vessels. See Austria-Germany. 
Engineering: 
Officers, licenses for 22...22. Целе жасады м LE E AA 151-152 
SCHOOIS О ба ои НЕ ЕРТЕК КЕ ЕК ТЕКЕ Ка о eae es d 85, 152 
Engineers for Rivers and Harbors, Board of. See Board of Engineers for 
Rivers and Harbors. 
Engines. See Diesel engines. 
Eten (formerly called Rhakotis), steamer: 
НОВОЈ Е a ee oes вор ee фат 128 
Not yet returned to: Peri 22 ьа See eke 32 
European organization. See United States Shipping Board. 
Ex-Austrian vessels. See Austria. 
Ex-Enemy vessels. See Austria-Germany. 
Ex-German vessels. See Germany. 
Expenditures, Fleet Corporation: 
Housing projects, details of, Appendix, Part II, Table XXIII. 
Passenger transportation, security held for, Appendix, Part II, 
Table XXIV. | 
Statement, Appendix, Part IV, Schedule 5. 
pur PR ph А алсан а НЕ вица са 181-182 
Exports; träde «НІ, сы с а ИЧ Т аи тында Дал ее 139 
Fabricated vessels, utility о 104 
Fees, method of charging by the various registers______________________ 23 


Finance, activities, Division of Орега(ћола________________________ 167 


INDEX. 283 


Finance division, Construction Division: Page. 
Removal to Washngton------------------------------------—---—— 180 
Transferred to general comptroller’s оЙїсе_—---------------------- 79, 109 

Fire-protection branch. department of investigation оо. 179 

Floating docks: 

Contracts, claims, settlement construction claims Боагд........--... 174 
Dry docks, construction, зга(ив________________________________ 89 
Foreign agencies: 
Establishment— 
Duty of Shipping Воага——------------------------------------ 14 
Résumé and Типспопз____________________--____-____-____--__- 51—59 
Special service е Поп саса 162 
Tables SHOWING оо цара дабы сылы ыы шава 162 
Б НЕКЕ КЕТСЕ ТАНА ИЕЛЕ ЛТ ЕТ cL it е асас МЕНЕ 58-509 


Foreign trade. See Trade. 

Formal contracts. See Contracts. 

Frederick der Grosse, steamer. See Huron (formerly called Frederick 
der Grosse), steamer. 


Freeboard fixing, American Bureau of Shipping--------------------—-—-— \ 23 
Freedom (formerly called Wittekind), steamer, герајгв________________- 128 
Freight rates, deferred гера(јев_______________________________________- 68 


Freight services. See Cargoes. 
Fuel section, division of supply and sales, cooperation with bunker sec- 


Fuel situation... Е ЕЕ ah оза ЧЕК ME оме HD 154-156 
Funds, cash and general funds, statement of, Appendix, Part IV, Sched- 
ule I. 
General cancellations, claims and contracts board. See Construction 
claims board. 
General Comptroller: 


Рийев- ааа i аа ыды Шы a ИЛ а 180 
European organization, Типебћорпв_______________-___-------------- 21-22 
TRODOE ао о 180-182 
General service section, contract bureau, дайев а 165 
George Washington, steamer, reconditioning. -------------------------- 129 
Germany: | 
Ex-German vessels— 
Claims of other than enemy citizens--------------------------- 81-32 
Data on, Appendix, Part II, Table XXVI. 
Disposal Оба ње ђин Ши oot ааа нааш ЕК ККЕ СЕН 31-34 
Navy Department, those under control of---------------------- 33 
Reconditioning а ee oe aCe EL es 125-181 
Repair work done іп New York City--------------------------- 134 
Sale ADC sae а eh eee eee eee dS 33-34 
Settlement of questions, problem of admiralty division---------- 25 
Status; ае ot eek ВН ои И ee асық 32-33 
Sunk: а бе caer errs ЛМЕ ИИН ИН ЕК КЕНЕ 34 
Gillen, Martin J., trustee of Fleet Corporation, тепіопей..-------------- TT 
Goliath, tug, assistance to disabled vesselSs----------------------------- 17 


Graving docks. See Dry docks. 
Great Lakes, transportation for crews to original point at which articles 
Were Бове ERN TEC АНРИ ЕЕ ——————— ee 166 
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Page. 
Grosser Kurfurst, steamer. See Aeolus (formerly саПей Grosser Kur- 
furst), steamer. | 
Hague, В. L., appointment аз director of the Division of Construction and 
REDAS е ама шыны каш а а а М абы ба далы г. Ман шта TT 
Hamburg, steamer. See New Rochelle (ex-Powhatan, ex-Hamburg), 
steamer. 
Hampton, Va., Tenny, C. H., & Co., yard, Sale-------------------------—- 86 
Hampton Shipbuilding & Dry Dock Co., purchase of Tenny уага________- 86 
Hog Island: 

Status of shipbuilding ргорггат_________________________________-- 103 

Shipyard, disposal Of----------------—---—-—------——————-—--—- = 84 
Holland, redelivery of Dutch уевве!з__________________________________ 165 
Hollywood, training ship, USe--------------------------—--------——-———— 91 
Hovsirg Division, General Comptroler's Department, function... а 181 
Housing projects: 

Commitments, statement of, total, Appendix, Part II, Table XXII. 

Expenditures— 

Details of, Appendix, Part II, Table XXIII. 
Statement of, Appendix, Part IV, Schedule 7. 

Facilities furnished by municipalities, Appendix, Part II, Table XXI. 

Loans for, Appendix, Part II, Table XX. 

Men housed, Appendix, Part IT, Table XIX. 

Present SUALUB. emen о 81 

Sehedule, Appendix, Part II, Table XIX. 

Work of division of transportation and housing орегаііопѕ__________ 106 
Huebner, S. S., marine insurance_______________-____--__-------------- 24 
Hurley, Edward N., chairman of Shipping Board, resignation. .... 13 
Huron (formerly called Frederick der Grosse), steamer, reconditioning... 129 
Imports: trade, tables са с ша dues ee be eae nid dme eiectus 139 
Industrial relations, division of. See Division of Industrial Relations. 
Inspection of vessels: 
Procedure- 119 

Work of Construction and Repair Department. а 118-120 
Insurance. See Marine insurance. 

Insurance Division. See Division of Insurance. 

Intelligence department, European organization, Work----------------- 20 

Inventory section, contract bureau, functions--------------------- БЕБЕ 164 

Investigation, Bureau of. See Bureau of Investigation, Department of 
Justice. 

Investigation, Department of. See Department of Investigation. 

Investigations conducted by Shipping Board: 

Section 12 of the shipping act— 

Classification and rating of vessels---------------------------- 22-24 
Marine (ооо see i ee oe Soa Se es а 24 
Navigation Ја Ва. 24 
Investments, statement of Appendix, Part IV, Schedule 3. 
Iris training: а рони ру а woe ese ete chore geass 37 
Jacksonville, Fla., Bentley, A., & Son, yard, transfer ю----------------- 87 
Japan, ship contracts with United States.......- n зал айдана 100 


Just compensation. See Compensation. 

Justice, Department of. See Department of Justice. 

Kaiser Wilhelm, 2d, steamer. See Agamemnon (formerly called Kaiser 
Wilhelm, 2d), steamer. 

Keels, laying of, Appendix, Part II, Table IV. 
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Page. 
Koenig Wilhelm, 2d, steamer. See Madawaska (formerly called Koenig 
Wilhelm), steamer. у 
Kolm, steamer. See Amphion (formerly called Kolm), steamer. 
Kron Prinz Wilhelm, steamer. See Von Steuben (formerly Kron Prinz 
Wilhelm) steamer. 
Kron Prinzessin Cecilie, steamer. See Mount Vernon (formerly called 
Kron Prinzessin Cecilie), steamer. 
Labor problems: 


Оо mc Ne dea аа Б e лез то 
Мато қаласы лылы ue m ылы еа За роди заза аа 69. 
Policy of Shipping Воага________________--_____________________- 65-79. 
Ship construction and герај'_____________________________________ TO: 
Work of Division of Industrial RelationSs----.-------------------——— 68-70 


Lading, bills of. See Bills of lading. 

Lake Monroe, steamer, libel case, decision of the Supreme Court... др 
Lakes. See Great Lakes. 

Launching of vessels, Appendix, Part II, Table V. 

Law department, Shipping Board: 


Functions -2 сы ae ec a ee 24. 

Sale of ships, legal ргоМешв..-..----------------------- TR "8—4. 
Leetsdale, Pa., steel fabricating plant, McClintic-Marshall Co., зае 85. 
Legal Department, European organization, а1у151008___________________-_ 20. 
Legal Division, Emergency Fleet Corporation : 

Cancellation of contract, liquidating liabilities... и 180. 

Transferred to the office of general counsel, Washington... 19, 


Legislation : 
Affecting the Shipping Board Appendix, Part I, Table II. 


Proposed, advice given by law department------------------------ 24. 
Leviathan (formerly called Vaterland), steamer, reconditioning, ete... 129. 
Ley, Fred T. & Со. (Inc.), Mobile, Ala., concrete yard, зае вт 
Liberty Glo, steamship, standard parts for---------------------------- 105. 
Liberty Shipbuilding Co., Wilmington, №. C., concrete yard, зае. 80. 
Licenses, navigation and engineering оћсега________Н_______________-- 151-152. 


Liens. See Mortgages. 
Liner services: 


Assignments of suitable vessels__._________-_____-__-____---_--- 145-149. 

Steel vessels іп berth liner service, Table [У ___________________- 4%, 50-51 
Litigation: 

Board given authority to employ attorneys to represent it in court... 26 

Fleet Corporation attorneys to act in conjunction with United States 

УБА LOINC VS ыс а Со ttl he Ca ea ee 179 

Lloyds’ Register of Shipping, classification of American vessels, status__ 99. 
Loading of vessels: 

Load lines, fixing, American Bureau of Shipping _______-___________- 23. 

Work of supervisors’ дератітепё LLL LLL LL l2L22-- 159 
Loans: 

By Fleet Corporation housing projects, Appendix, Part ІТ, Table ХХ. 

Mortgage loans on vessel property, investigation------------------ 24 
Longshore labor, conditions fiscal уеаг_—_-.—--------------------------- 69 
Losses of Shipping Board vessels, (арје_____________________________-- 41 
Lump-sum contracts. See Contracts. 
McClintic-Marshall Co., steel fabricating plants, заје___________________- 85. 


Macy board. See Shipbuilding labor adjustment board. 
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Madawaska (formerly called Koenig a а 2d), steamer, history... 129 
Managers and operators: 


Accounts, work of general eomptroller's department... ..... 180 
Bondie Ofen uo cut ТЕРЕККЕ Т Le слив LAM LAS d E 165 
Repairs of vessels, responsibility fOr--------------------—------—- 123 
Managing and operating agreements: 
Interpretation, function of general service коран ам А ЕКЕ 165 
New form— 
Number of steel steamers delivered... НИЕ 164-165 
Repairs tò теве а-ы ыса а ари esed euh 123 


Marine and dock industrial relations, division of. See Division of In- 
dustrial Relations. 


Marine department, cooperation with supervisors’ section... 159 
Marine insurance: 
CUTED ТВ е масса Басы oe RM ee eS 147 
Investigation— 
МеӨпПпӘПей-- eonun оры ыы ысы ы ыты ыы 94 
Report- resume -oara aa 41-48 
Legislative зар Шев_______________-___________-___-______-__---- 46-41 
Losses of Shipping Board vessels, table iae one ERE de ees на 41 
Реја пива Се бој а ое et toe " 40 
REUE iecore Lr ма M M uL E LC E M 40 
Syndicates A.D; und О з а ce ааа 43-47 
Vesseis sold on partial payment ріап.----------------------------- 40 
Marine labor, conditions, ее 68 


Marine raiiways: 
Contiacts, Appendix, Part II, Table III. ° 
Contracts, claims, settlement construction claims popes Вы 174 
ПЕРО БЕРЕТ ЕКЕНИН ЛИТ ита о AL ЕКЕН ТЕКСЕР 81-88 
Maritime laws. бес Mortgages. 
Mark, steamer. Sce Suwanee (formerly called Mark), steamer. 
Martha Washington, ex-Ausirian steamer: 
| Еро ОЙ fours loculi а алалы ыы блады ыш ды 81 
ReconditiOnIiBE ео сынына ша алым ЫМ ЫШ салшы ана 129 
Maryland Shipbuilding Со. Sollers Point, Md., wooden-ship yard, sale... 86 
Materials. See Supplies. 
Merchant marine, changes in United States seagoing merchant marine, 


OO ea ai аз р ee ae ee вам ЛЕ ee 47, 48 
Merchants’ marine act, 1920: 

Section 3— | 

Attorneys to represent Board in court------------------------- 26 

Membership of Shipping Воага________________-___________--- 10 

Reorganization of the Воага_______________________________--- - 10 
Section 7— | 

Foreign träde- accu me прелива ла ава Ш а бања ара алыса Ан ілім 51 
Section 8— 

Ports, promotion and деуејортеп(___________________________-- 67 

. Section 18— 

Transfer of Ге cqui 94 
Section 19— 

Regulatory powers conferred, ошПпе________________________-- 
Section 20— 


Deferred reDates-.. uuo a n c рав 63 
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Merchants’ marine act, 1920—Continued. Page. 

Section 25— 
Classification and rating of уеѕѕеіѕз -------------- 24 

Section 30— 
Mortgages, changes in 1аЯ......-------------------------------- 21 
Recommendations ешо еа----_-- В НЕ 24 
Merchants’ Shipbuilding Co., Bristol, Pa., status of ship ргорташ-------- 104 
Mercury (formerly called Barbarossa), steamer, history ---------------- 129 
Metals, testing those used in ship construction______-__------------------ 28 

Military Intelligence Section, coordination with department of investi- 

КАТО с Eur е: бы и шыл С алыс бын ЕИ pue ee ево 180 
Mobile, Ala., Ley Fred T., & Co., concrete yard, sale-------------------- 87 


Moccasin, steamer. See Porto Rico, ex-Moccasin, ex-Prinz Joachim, 
steamer. 


Mortgages: 
Loans on vessel-property investigation.__.__.____.__._______---_------ 24 
Ship-mortgage act, 1920_—---------------------------------------- 27 
Moünt Vernon (formerly called Kron Prinzessin Cecilie), steamer, 
NISTOR ic саха па сызады алыл сау ee eg аны 130 


Municipalities, list of furnishing housing facilities, Appendix, Part II, 

Table ХХІ. 
Nackar, steamer. See Antigone (formerly called Nackar), steamer. 
Nansemond (formerly called Pennsylvania), steamer, reconditioning, ес. 180 
National adjustment commission, longshore labor--—------------------—— 69 
National Shipbuilding & Dry Dock Со. Savannah, Са. а 86 
Naval Intelligence, Office of. See Office of Naval Intelligence. 
Navigation: 


OMmegcers, ПСенбев: тое a а ық Bh ашыгыш 151-152 
БСПОО nen ы ЛЕ Dc бс ра Го тада ат ie ЖАНЫ бы балл коси 99. 192 
Navigation laws: 
Соте о а аи esu tenute Die Le LEAL 24-28 
ОНО ade el tola DE AREE ЕЛА Та Ел Ја es EE De M I ы ыш 24 
Navigation laws revision committee: 
Codification of navigation 1аув 222... | 99 
BODObbunolco ol. uc па ыбы ee ee бы бы ЕЛ ЗАВИ СВАТИ, 24 
Navy Department: 
Ex-German vessels, table showing those under controlof . 33 
Hog Island. Ships ТОВ ба или ваља кенвим eS eee база се деј ваши 108 
Quantico Shipyard, ггапзгег_______________________________________- 86 
Radio work for Shipping Воага________________________________-_ 156-157 
Requisitioned vessels allocated 10--------------------------------- 30 
San Diego concrete yard transferred (0___________________________-_ 87 
Use by Shipping Board of navy yards for repairs... 122-123 
Navy yards, use for repairs of уе55еј8______________________-________ 122-123 
New Rochelle (ex-Powhatan, ex-Hamburg), steamer, reconditioning, ete. 130 
Newark, М. J., Submarine Boat Corporation, yard, disposal of---------- 84 
Norfolk Navy Yard, graving доска_______________________________- 90 
Norway, vessels requisitioned—settlement, function of law нына 
ю-айтізе: Во 2n 
Off hire, collection, ејс_______________________________________________ 163 


Office of Naval Intelligence, coordination with department of investiga- 
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. Page. 
Engineering, Исепзев———_------------—------—---—--------—------.—-- 151-152 
Navigation, liGenses- ue 8 es 151-152 
Oil: 
Fuel— 
Bunkering stations, орегаНоп 22222222. 11 
Deep-tank 1тааПаноп______________________________________- 122 
SUPPI око НИ СЕНЕН КЕРМЕК КЕН ИЕККЕ E шы дел ср 16, 154-155 
О. 154-155 
Operating department, functions, ејс_______________________________- 151-156 
Operating department, European organization, Ѓипебопа............... 15 
Operating division, General Comptroller’s Department; duties, ete_______ 181 
Operation of vessels: | 
Cost, etc., Чејегпита оп__________________________________________ 167 
Expenses, revenues from, Appendix, Part IV, Exhibit B. 
Function of division of орегаопв_______________________________-_ 14 
Résumé of years от ——-.--—----------------------------------- 10 


Operations, division of. See Division of Operation. 
Operators. See Managers and operators. 
Otsego (formerly called Prinz Eitel Frederich), steamer, reconditioning, 
 ————————————————— — ea 130 
Partial-payment plan. See Sale of vessels. 
Passenger services: 
Combination freight and раззепеег _ 2222222 144 
BEistablishiment- <2. oo ee ee ee el la 56-57 
Passenger Transportation and Housing, Division of. See Division of 
Transportation and Housing. 
Passenger vessels: 
Accommodations, еге______________- ____________________________-- 101 
Status of contracts, Appendix, Part II, Table XVII. 
Payne, John Barton: 
Chairman of Shipping Board, resignation. 
Trustee of Fleet Corporation, тепбПопед________________________- 17 
Pennsylvania, steamer. See Nansemond (formerly called Pennsylvania), 
steamer. 


Personal injury, claims of seamen. ee 166 
Peru: 

Board to purchase two Peruvian steamers..... E сред UE puer 164 

Enemy tonnage secured Жгоп-.------------------------------------ 32 
Philippines (formerly called Bulgaria), steamer, reconditioning, ete... 130 
Pisco. steamer, subeharter to British then to Кгепесћ_________________--- 32 
Plant-disposal section, transferred to the division of supply and sales_--- 84 
Plant-guarding branch, department of investigation, history__.________-- 179 
Plant inventories o ci рада, ee ee ао пон D па веза 172 


Plant-protection section. See Department of ivestisution (formerly 
called plant-protection section). 
Plants. See Shipyard plants. 


Pocahontas (formerly called Princess Irene), steamer, history______---- 130 
Policies of Shipping Board: 
Labor рођен сеп каља шы eh ee a 68-12 
Letter of {гапвшй{Та1___._-—-..------------------------------------ 9 
Ship supplies, ршећазе_____________________________________------ 173 


Transfer ОР PesistPy. а 34 


Ч 


Port facilities: 


Development— Page. 
Duty of Shipping Войга-——----------------------------------- 14 
Investigation by port facilities commission-------------------- 66 

Port facilities commission, activities Of------------------------------- 66 
Port Jefferson, М. Y., Bayles shipyard, заје__________________---------- 85 
Portland, Oreg., Columbia River Shipbuilding Corporation, removal of 
salvate ah tah аа ice Саш. en КАА et 85 
Porto Rico, ex-Moccasin, ex-Prinz Joachim, steamer, reconditioning, etc. 180 
Ports, promotion and development... ІІ 67 
Pottstown, Pa., steel fabricating plant, McClintic-Marshall Со-.-------- 85 


Powhatan, steamer. Sce New Rochelle (ex-Powhatan, ex-Hamburg), 
steamer. 


Portsmouth, №. H., Shattuck, L. H. (Ine.), sale of уага__________-_____- 86 
Practice. See Rules of practice. 
Premiums on insurance, marine and war-risk га(јез___________________- 40 
President Grant, steamer, Л(огу___________________-________--___-_-- 131 
President of Fleet Corporation : 
Benson, У. S., тепйїопей---------------------------------------- 17 
Divisions reporting directly to— 
Construction claims Боа 171 
Department of іпуеѕіібайоп аи 171 
General comptFoller...——————-e анд а ыды АІ 171 
Legal ЧЕ мены 171 
Supply and sales division-----------------------------—---——-- 171 
Treasurer ————------------------ и Зои а ot 171 


Princess Alice, steamer. See Princess Matoika (formerly called Princess 
Alice), steamer. 

Princess Irene, steamer. See Pocahontas (formerly called Princess 
Irene), steamer. 

Princess Matoika (formerly called Princess Alice), steamer, history....- 131 

Prinz Eitel Frederich, steamer. See De Kalb (formerly called Prinz Eitel 
Frederich), steamer. 

Prinz Eitel Frederich, steamer. See Otsego (formerly called Prinz Eitel 
Frederick), steamer. 

Prinz Joachim, steamer. See Porto Rico, ex-Moccasin, ex-Prinz Joachim, 
steamer. 

Public-utility companies, loans to, by Fleet Corporation, Appendix, Part 
II, Table XX. | 


Quantico shipyard, Quantico, Va., transferred to Navy Department. ..... 86 
Radio equipment: 
Information furnished by communications дерагтеп(______________ 21 
Radio Вес О ал та сылы ыма лы е ааа ал ыз сыы бы 156-158 
Radio section (formerly radio department), establishment___________~_ 156-158 
Railroad Administration, coastwise vessels taken over Бу--------------- 25 
Railways, marine. See Marine railways. | 
Rates: 
Division of Regulation— 
Functions of, distinguished from Division of Орегаопз________ 61 
Work 0 массы дысы ean асы ары а вала сла ыы та ЕИ ОИ 61 
Freight, deferred гебаїтезв---------------—-------------------------- 63 
Драшка CC сылы НИЕ КИТ ты сы атта а шлш Li ee 40 
Preferential rail та 66 
Work of rates division---------------------—----—----——--——=-——— 145-146 
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Ec Page 
Rates division, functions, ејс_______________________________________ 145 
Rating of vessels. See Classification and rating of vessels. 
Rebates: 
Deferred— 
Division of Не шайоп-____.------------—---------------------- 63 
Merchant-marine act, 1920, section 20_.____________________---- 63, 66 
Reconditioning of vessels: 
Ех-епету vessels— 
БГ зыш ышын ыны a ое gy She епа а cn anes 126-131 
ЭС fon et a ечи ЗА ИВА и XE : 125-126 
Japanese ue cr ee e Sete ee E LM ÉL m ru e eta 100-101 
Recruiting of officers and men, duty of Shipping Воага_____________-__-- 14 
Recruiting Service, functions, ејс_____________________________________- 85 


Redelivery of vessels to owners. See Requisition of vessels. 

Registry, transfer of. See Transfer of registry. 

Regulation, Division of. See Division of Regulation. 

Remeasurenent of vessels, work of construction and repair department. 131-132 
Repair department (formerly called construction and repair department) : 


Cooperation with vessel distress зесНоп ee 160 
ИНИСНОШВ а мшш ла ue rw tan ИО о Аа ИИ И ES ас. 216 
Ова О пазара сер ылады азай ла А шаа ријали ва бот d. 133-134 
Remeasurement of үезве!в____—_--------------—-—--—-—----—--—-—-------- 181-182 
Reorganization ______________________________- Bi ел оли, ЧЕ боса Ко 114-115 
Repair of vessels: | 

Competition -cr ешш oe i eh ee дшш ы 121 
Contracts, forms ОЕ. 120 
Cost reduction, work of European organization ate eee e RU d 14 
Expenditures, control by repair department--------------------—- 132-133 
Facilities— 

Dry docks, соп8{тчейоп---------------------------------—---- 80 

Marine’ Tall ау 2 ван ви вена ла ш даса oe eS 88 
Function of Division of Construction and Керајг__________________- 14 
Increase in огК__——_-.------------------------------------------- 9 
Managing and operating агтеешеп(_____________________--___--_-_- 123 
Мах yards, use Ql. cen зды оаа ааа ec ciet 122-123 
Proceduro d cue cuc ла a a es 120-121 
Repair department Е 114-134 
Savings effected абгоай——-—--------------------------------------- 17-18 
SUPV Cy НИ РИ ыы изен ы we at ee АА LL ЗИ 119 
United States Bureau of Survey— 

Contract With рени те ани и са ашан E 124-125 

Dry а ос вољи дара сарасыныда ee See ete ees 125 

Steel уебвве1в_--—-—--—------------------------------------------ 125 

Wooden. уе 25а Go а ыш Шалым INS LL а 125 


Requisition of vessels: 
Allocation by Shipping Beard— 


Navy Department н аа скенери невини 30 

War Department ао вен сыны ны ыза ыса Lei 30 
Assignment to owners for орегаПоп________________________-_----- 148 
Just compensation, law department to деќегтіпе____________________ 24-25 
Redelivery— 

Accounts, settlement----------------------------------------—- 164 


Table SNOWING o. nuu toe eee oe аи рта ера не EE 164 
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Requisition of vessels—Continued. Page. 
Time form requisition charter. 
Use and redelivery to owners, adjustment, problem of admiralty 


LAE SL OWN aol ——Á—————— i — 25 
Vessels under construction— . 

Nationality of former owners, (абје_________________________-_ 97 

Табо 22 са Оаа ee a у н ыы а 97 

Reviewing section, contract bureau, functions, егс_____________________-_ 164 


Rhaetia, steamer. See Black Arrow (formerly called Rhaetia), steamer. 
Rhakotis, stenmer. Sce Eten (formerly called Rhakotis), steanrer. 
Rhein, steamer. See Susquehanna (formerly called Rhein), steamer. 


Richmond boiler plant, Richmond, Уа, 5л1е___________________________- 85 
Robinson, Henry M., resignation as commissioner, mentioned__________ 13 
Rules of practice, пдорбоп________________________________________-__- 7 6 
Sailors. See Crews. 
St. Johns River shipyard, South Jacksonville, Fla., заје______________- 86 
Salaverry, steamer, subcharter to British, then to Кгепећ_____________- 32 
Sale of surplus materials, activities of division of supply and sales______ 171 
Sale of vessels:. | 
Ex-Austrian үеззе1!8---------------------------------------—-------— 31 
Ex-German уеѕѕејѕ ..--------—-----------------------—------------ 81 
Expenses, revenues from, Appendix, Part IV, Exhibit B. 
General service section, contract ђигеапи____________________-_---__ . 165 
Law Department to advise Воага_ lcs A 25 
Legal problems _____.._ аы КЕ ыды —— M ИЕККЕ 13-74 
Plans— 
Charter purchase р1ап____------.----------------------------- 12 
Deferred: payment plan ее. 12 
Fartial payment plan, шзогапее_-_ ни . 40. 
Policy, determined by Shipping Воага___________________________- 14 
Ship sales as of June 30, 1920, ае 2...2... 78 
Ship Sales Юїўїйзїөп ——-—-——--——-------—-—--—-------—---—-—----—--—--—---—-—-- 72 


Salvage material.' See Surplus material. 
Salvage of vessels: 


Settlements for вегуїсев-—---------------------------------------- 30 
Work of the operating department, European organization__________ 16 . 
San Diego Concrete Shipbuilding Co., San Diego, Calif., yard transferred 
to Navy Department а ось 87 
San Francisco, Calif., training station----------------------—-----—---—— 37 
Savannah, Ga., Terry Shipbuilding Corporation, yard, transferred to con- 
tractors а ыл Ба шшш te el = 85 85 
Schooners, preponderance of disability.._.---------------------------- 161 
Scott, T. A., resignation as соттіввіопег-.---.-------------------------- 13 
Sea service Боко: 
Placements during fiscal year, table басылы eae сена БЕС CN 38—39 
Оо а a оса даи 37 
Sea training bureau, number of men trained, table-------------------- 37 
Seamen’s claims зееНоп тенок LLL Lll 2l 166 
Seattle, Wash.: 
Skinner & Eddy Corporation, plant No. 2, sale-------------------- 85 
Training Staton а оаа пи eee 37 
Secretarial department, European organization....-------------------- 21 
Securities of the Corporation, custody of trust дерагетеп®-------------- 183 


Shattuck, L. Н. (Inc.), Portsmouth, N. H., yard, sale------------------ 86 
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Page. 
Ship mortgage act, 1920........ Le ЕНЕ quM RO, мыл Оер ene: PE РИ: ЛИ S 27 
Ship purchase aud ship mortgage forms: law department to advise 
MO a decani Ed ee ed ЕКЕН ааа ағыт 25 
Ship sales. See Sale of vessels. 
Ships Sales Division: 
Cooperation of contract Бишиеай LLL LLL LLL LLL LL ccc cec occa 165 
Functions; еее murem ciet es LL E D si s 12 
Shipbuilding labor adjustment board, award of October 1, 1918. ......... 70 
Shipping, regulation, duty of Shipping Board... ccc clc. 18 
Shipping act of September 7, 1916: ки 
Section 12, investigations— 
Classification and rating of уеззве15__________________________-_ 22-98 
Marine IDSUPADGO.. Е 24 
Navigation 1ахуз-——.---—----—-—--------—--—--—---------—--—--—-—--—--—-- 24 
Section 22— 
Division of Regulation, уогк_________________________________ 61-66 
Shipping Board. See United States Shipping Board. 
Ships. See Vessels. 
Shipyard plants: 
Contracts, completed, Appendix, Part II, Table XIV. 
Disposal of, Appendix, Part II,. Table 11. 
Now building for the Corporation, Appendix, Part II, Table L 
Transferred to supply and sales division, Appendix, Part II, 

Table 11. | | | 
Shipyard plants division, activitieS---------------------------------—— 82 
Shipyards. See Shipyard plants— Yards. 

Sierra Cordova, steamer. See Calloa (formerly called Sierra Cordova), 
steamer, : 
Skinner & Eddy Corporation, Seattle, Wash., plant No. 2, е 85 
South America, lines ісо.................-.--------------------------.. 143 
South Jacksonville, Fla., St. Johns River shipyard, зае. 2 86 
Sparrows Point, Md., Bethlehem Shipbuilding Corporation, sale of im- 
ЇПТОҮ@ШӨЦ а te eee eee eee ee ee ua 85 
Special commissioner in Europe, appointment___________________-___-_ 2 14 
Special service section а анан а ааа аа ааа ада 162 
State Department, Secretary, authority over United States vessels 
arrested in foreign рог({8---.-—--—--—--------------------------------- E 21 
Statistical studies: 
Changes in United States seagoing merchant marine, Table 1________ 41, 48 
Recapitulation of ships controlled by Shipping Board as of June 30, 
ТОТО "Table Ио ea toe дылы ы сыба шы a уды t 47, 48, 49 
Steel vessels in berth liner service; Table ТҮ __________________-- 47, 50-51 
Steamboat Inspection Service, Department of Commerce: 
Licenses for officers of navigation епрпеејпа_________________-- - 151-152 
Requirements should conform with elassification ѕосіебіеѕ__________ 23 
Steel-fabricating plants, Leetsdale and Pottstown, Ра, зае Е 85 
Steel vessels: T 
In berth liner service, Table ГҮ-——------------------------------ 47, 50-51 
lU MC" "cc - 125 
See also Vessels. 
Stevens, Raymond B., resignation as commissioner... о 13 
Strikes: 
Longshore салса лынған eer aa ы АҚ e: 70 


MATING® АЕ ЕР —— ———Á— MP 69 


а оные ыы» созы. 


INDEX. 293 


Submarine Boat Corporation, Newark, N. J.: Page. 
ра рковта ы ag Fa ae аала in eh 105 
Yards at Hog Island, Newark Bay, and Bristol, disposal оѓ......... 84 

SUpercarzo Бо: 101 

Supercargoes, duties, ејс____________________________________________- 161 

Supervisors’ section ————__-——-—---------—----.-—----—-—------—----—------—-- 158-160 

Supplies : 


For plants, statement of, as of June 30, 1920, Appendix, Part IV, 
Schedules 4 and 6. 
For vessels— 


Contracts for materials, cancellation------------------------—— 171 
Cost, reduction, work of European огсашта оп_______________-_ 14 
Statement of, as of June 30, 1920, Appendix, Part IV, Schedules 
4 and 6. | 
Supply and Sales, Division of. See Division of supply and sales. 
Supply department, European organization, есопотјез__________________ 18-20 
Supply section, operating department, union with supply and sales 
а РИИ BA И МАКЕ RI саласы RA Net AA ORD а. 171 
Surplus materials: 
Appraisals, пуепгогјев__________________________________________- 172 
САО БЦ Е 2 ав оаа санавал TO 
ЗАТО ғазы ыы жы о ау Ge E 171-172 
Survey, United States Bureau of. See United States Bureau of Survey. 
Susquehanna (formerly called Rhein), steamer, reconditioning, еђе______ 131 
Suwanee (formerly called Mark), steamer, reconditioning, etc... 131 
Tankers: | 
Бёраїга зс обра За са ЗИ съ ла eL а ССК ЕС НС СР 121 
Routes covered, обоа а а о am Ee eiui. 149 
Tariffs : 
Checking. analyzing, еїс--.--------------------------------------- 64 
Rates division not to 155џе_____________________________________-- 145 
Таг circular No. 1-----------------------------—---------------- 04 
Tenny, С. H., & Co., yard, В 86 
Terry Shipbuilding Corporation, Portland, Oreg., transferred to con- 
CACO а a a eee i Миа и БА 85 


Time and material contracts. See Contracts. 
Time form requisition charter. See Chartering of vessels. 
Tonnage: 
Assigninents, Appendix, Part III, Table VI. 
Employment of— 
March, 1919, to June 80, 1920, Appendix, Part III, Table ПТ. 


CC саса еа а ан ee eee ee ee 143 
Report, June, 1920----------------.-- кб лылы EE кани а ce TUR NOME 142 
| Ships under control of the Воага_________________________-__----- 142 
Trade: 
Сатсо:бетинягы еларалық шаты ты шшш наба но ылынан шш EL Lm шш шш 140-141 
Coal- cx аа оа ВР СКИ accrue uci xe EL арс дей 151 
Foreign— | 
Authority given Shipping Board----------------------------—- 51 
Employment of steel cargo vessels in, Appendix, Part III, 


Table 11. 
Employinent of United States merchant marine and tonnage, 


total ПО а а ас ee eee Re eee uc ыы 58 
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Trade—Continued. 
Foreign— Continued. Page.. 
Report, January 1, 1920, to June 30, 1920, Appendix, Part III, 
Table I. ; | 
Schedule covering January-June, 1920______________________- 131-138: 
Shipping carried in United States ђооп5____________________- 60 
South and Central America routes, Appendix, Part III, Table IV. 
Vessels operating between foreign ports---------------------—- 144- 
Routes— | 
Deyelopment de аа сқ 2ш ee oe Soe пада 52-57 
Establishment, duty of Shipping Board... Ll 14 
Utility of American ships, (абје__________________________________- 139 
Trades ‘Section, Ятіпспопясг о аса eoe tomes em ль 140: 
Traffic branch, supply and sales а1уј5]1оп______________________________- 173 
Traffic department, Division of Operations, Типсбопз_________________ 140-151 
Traffic department, European organization, Епебопзв_________________- 17 
Training of ее ЗТ 
Transfer of flag. See Transfer of registry. 
Transfer of registry: 
Advice by law дерагїтеп®_-.----------------------------—------- 25. 
Jurisdiction by Воага_——_—--------------------------—---—------------ 34 
Number, table o doce een ea he ee ee eee ee ee 85 
Pollevcot the Boarda. onn ee ла шама ы 34 
To aliens—supervision, duty of Shipping Board. ......-.----------- 14 
Transportation and Housing, Division of. See Division of transportation 
and housing. | 
Transportation facilities: 
Contracts for, Appendix, Part II, Table ХХУ. 
Expenditures, statements of, Appendix, Part II, Table XXIV and Part. 
IV, Schedule 7. 
Promotion and development. -.-.----------------------------------- 67 
Résumé of WOIK.— ааа eee Ы аана 106. 
Transportation of crews to point where articles were signed------------ 166 
Traylor Shipbuilding Corporation, Cornwells, Pa., wooden-ship yard, sale- 86. 
Гравигег, ерове пи ал ылы ее 183. 
Treasury audit department, functions--------------------------------- 183. 
Trial tÓips, :ргосейште:;г-г-сисвкассесес веса ee ose Ss 118-120 
. Trust дерагішепі..--------------------------------------------- eras 183 
Trustees, United States Shipping Board Emergency Fleet Corporation... 77 
Тора: operation о еее = 149 
Tugs and barge section, functions______------------------------------- . 149 
Turbine training schools ..........-~---=-..---.++---.--+.=++--.=.---~-- 86 
Turbines, repairs іо.........----------------------------------------- 121 
Turn around of vessels, reduction in tiMe------------------------------ 14 
United States Bureau of Survey: 
Contract With ссп лдадалаз ee боја Сочи Шақа ee eee 124-125 
Steel vessels; гераїг8_-------------------------------------------- 125 
Wooden vessels, repairs______-------+------------------ --------- 125 
United States Shipping Board: 
European organization— 
Operating department_____-_-_------------------------------- 15 
ЕГНЕ ee 14 


—— see 
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"United States Shipping Board—Continued. Page. 
КиПСеПОП& ае es eae a a tse el ar ee a АА St 14 
Members— 

Changes effected by merchant marine лс(_____________________- 13 
Increase under merchant marine act------------------—- ТАЕ 10 
Résumé; О 18 


United States Shipping Board Emergency Fleet Corporation: 
Divisions, ete.—list of those removed to the jurisdiction of the chair- 


Шайы ыл лз мл сызы Пра a er ОСЕНЬ etl ye sees 113 
Trustees as of June 30, 1920___________________________________- TT 
Uruguay, enemy tonnage secured Е'от_______________________________-_ 32 
Valuab!es of the Corporation, custody of trust department... - 183 
Vessel distress section, functions, еге_______________________________- 160-161 
Vessels: . 
Owned and controlled by the United States Shipping Board as of 
ІШПЕС О ПО Ој ам мр сыгы лы ызыл S cu IM cu S LI ан E 140 


See also phase of subject involved. 
Vaterland, steamer. See Leviathan (formerly ealled Vaterland), steamer. 


Von Steuben (formerly Kron Prinz Wilhelm), steamer, reconditioning.... 131 
Voyage accountings: 

Submission by operators, work of general comptroller's оћсе_______ 180 

Work of special service section---------------------—----—---—---——— 162 ' 
Wages: ; 

ВК eseese anaa A 166 

Shipbuilders, policy of Shipping Воага_______________________-__- 71 
War Department: | 

Hog Island vessels for... 2L Loc LLL 108 

Requisitioned vessels allocated to... Е llle 30 
War МВС Твога псе oe. coe conce ар D LI Ui досы 40. 
Weekly bunker Бает... 155 
West Indies, coal trade, charter раг{у—_-------------------------------- 164 
William Penn, cargo vessel, installation of Diesel engines_--—----------—- 101 
Wilmington, N. C.: 

Carolina Shipbuilding Corporation, yard, Sale--------------------—- 85 

Liberty Shipbuilding Со. yard, sale------------------------------ 86 


Wireless equipment. See Radio equipment. 
Wittekind, steamer. Sce Freedom (formerly called Wittekind), steamer. 
Wooden vessels : 


COSSEWISE trade o- азда ыы ad el ee 151 
Construction program— 
Cancellation, contract of January 27, 1920___________________ _ 99 
SUS О ОЕ АИ ee ree ои ода eee ae дос 98 
OpeCrali0n: ы = a et ie ee ыы ы 150 
Пора смесе вена i oe ea ese bsec Ны ae шы 125 
Suitability for certain. пзев——_—------------------------------------ 150 
Yards: 
Agency— 
American International Shipbuilding СогрогаНоп------------- 103 
Merchants Shipbuilding Со-.---------------------------------- 104 
Submarine Boat Согрогайіоп.---------------------------------- 105 
List of those disposed of or to be disposed of--------------------- 84-87 


See also Shipyard plants. 
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